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NOTICE. 


No charge will be made for copies of the Buildings 
and Roads Manual of Orders supplied to Heads of 
offioes in the United Provinces for official use. 

Officers requiring copies for their personal use and 
the publio generally, may obtain copies, on payment, 
at the following rates : Vol. I, Rs, 2 ; Vol. II, Rs. 3-8-0 
(packing and postage extra) from the Superintendent, 
Government Press, Allahabad. 

The Superintendent, Government Press, Allahabad, 
will supply Heads ol offices and purchasers who keep 
him acquainted with their addresses, gratis, with the 
number of copies of the Standing Orders corresponding 
to the number of copies of the Manual supplied. 

A. WOODS, 

Under Secretary to Government, 

United Provinces, P. W. department, 

Buildings and Beads branch. 




OBSERVATIONS. 


I. — The following abbreviations and signs are used in this 
Manual: (1) References ^to paragraphs in the Buildings and 
Roads Manual are made by open figures, thus : M. 16. (2) 
References to paragraphs io tho Public Works Code are exhibited 
thus : C. 16. 

II. — Marginal references to the Manual of Orders of Govern- 
ment, United Provinces, are denoted by the prefix M. G. O , tho 
Department being shown by Roman figures; thus a reference to 
the Financial department section of that Manual is denoted 
by M. G. O., X 

1 1 L— Circulars nod Orders of the Government of India are 
referred to as G. G. O 

IV. — Other references are, as a rule, inserted chiefly to 
indicate the source of the subject matter, and not as authorities to 
be quoted. 

A. R. I, — Army Regulations, India. 

C. A. C. — Civil Account Code. 

C. S. R. — Civil Service Regulatione. 

M. A. II. — Manual of Public Works Accounts Rules. 

D. B. M.— District Board Manual. 

I. M. O. — Irrigation Branch Manual of Orders. 

V. — In referring to this Manual there is no. need to quote 
the chapter; the number of tbo paragraph will suffice. 
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GOVERNMENT, UNITED PROVINCES- 

PUBLIC WORKS DEPARTMENT. 

BDILDING3 AND HOADS BRANCH. 


ERRATA. 

Manual op Orders, Volume I, Third Edition. 

(X) Paragraph 9, page 2, marginal reference, for " 1 0. 4” 
read “ C.14. ’i/ _ * 

(2) Paragraph 23, page 7, marginal reference transfer 

against paragraph 22, nnd/erjile no. “ 12/4— B — 1(a) " 
read “12/4 -B — 1(a)— l.^/^ 

(3) Paragraph 27(16), page 8, marginal reference, for “111,3 

345 — A. *' read “ HI, 345A.S-' 

(4) p v. n — in i -~r~- /*-„ 

( 5 ) = . ‘ 1 . 

ayuu react s4tn April, jyuo. 

(6) Paragraph 40, page 12, footnote (A, for “ 8th March, 

1908 11 read “ 15th May, 1912. 

(7) Paiagrnph 41, page 13, table (heading last colunin), for 

“E. 02 " read “ G. 62. V" 

(8) P.uagruph 43, page 14, marginal reference, for file no. 

“ 2B — 2S18'' read “ 2B— 281— S. ’£/* 

(9) Paragraph 64, page 20, insert a fulls top after “ form no. 

6 ” in line four and striko out tho remainder of tho first 
Bentenee.-^ 

(10) Paragraph 81, pago 26, the reference in last line for 

“6th October, 1213 *' read “6th October, 1913,'V^ 

(11) Paragraph 84 A, page 27, strike out the mark " f “ at 

beginning of the reference in the last line.-/- 

(12) Paragraph 102, jpige 31, marginal reference, “-0.291 “ 

transfer against paragraph 103,'--'' 

(13) Paragraph 119, pago 41, note (1), line 2, for tho seventh 

word “ oa” read “ an. 

(14) Paragraph 130, pigo 45, marginal rcfcreiw, far 

" M. 267 read " M. 257. IV ' 

(15) Paragraph 175. pgo 54, io line 3 after the wit " n ilc.«l 

for *’ for “ he rrul " bo. 

(1G) Paragraph 181, page 55, in lino 2 of lb'- u»b t thtf 
paragraph after thewonh " t*v tid'd " for “at" 

reqd “a-. 



PREFACE TO THE FIRST EDITION. 


The necessity for reoasting tbe revised digest of 
orderB in the Buildings and Roads branoh of tbe Publio 
Works department of these provinces, which was pub- 
lished exactly 10 years ago, has been recognized for 
some time past ; and the want of a complete and 
authoritative manual, laying down clearly the orders of 
the Looal Government on all questions relating to the 
initiation and execution of public works, has been felt 
not only by the members of the Public Works depart- 
ment but also by tbe numerous civil and departmental 
officers, looal boards and others having dealings with 
the Public Works department. The preparation of the 
manual of Orders in its present form was entrusted to 
, Mr. L. B. Simeon, Exeoutive Engineer, in 1893, when 
holding the appointment of Under Secretary to Govern- 
ment and Personal Assistant to the Chief Engineer, and 
was practically completed in 1894. The recent publica- 
tion of the seventh edition of volume I and the fifth 
edition of volume II of the Public Works Code, whilst 
rendering the old digest of orders and many of the 
circulars of the Local Government quite obsolete, has 
also necessitated the entire recasting of the manual as 
completed in 1894. 

This work has been done by Air- Simeon in addition 
to tho duties of a provincial division. The rules 
contained in the manual have been subjected to the 
criticisms of the Examiner of Aooounts and selected 
Public Works officers, and have been practically subject- 
ed to the test of a year’s working. Mr. Simeon has 
brought to bear upon tho subject an extensive practical 
knowledge of tho working of tho department, and lias 
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spared no pains to mal;o tho manual as complete a finido 
ns pos-ible to tho ruler tinder v.hich tho department 
conducts its multifarious duiio? ; and as a referemv in 
matters of procedure, ns well as of accounts its \ aide 
will no doubt be nppn dated. 

J. G. II . GLASS, 
Secretary to Gov rnment. 
United Provinces of Agra an J (Jitdh, 

P. \V. I).. Jiuildniu and llosds branch. 
Lucknow : 


81 Jf March, 1835. 


FREFACE TO THE SECOND EDITION. 

Tin* i*stic of the eighth edition of volume I ami 
sixth edition of \oltimo II of the Code and tin* nume- 
rous standing orders to this manual ha\e rn’c-^rdtated a 
reprint of the manual. The revision v.a* carried out 
under the supervision of Mr. W. 0. Wood, Executive 
EtjRineer, Under Secretary to Government and IVr- 
son.al A^istnnt to Chief Engineer. 

w. ir. xiGirn.VGAu:, 

Secretary to Gnr'rr.r.cr.t, 

United Pfovir.e't of Agra and Oudh, 
P. IT. 1> , Pv.tldir.-js ar. I P-.x It /mw/., 
31j* March, 1102 . 


FREFACE TO TnE THIRD EDITION 

Tlin rev! jon of th« manual < f or*!« r\ U uMin * and 
B.vh Iran h. Ins b-:i r-'"Aa-I «wv b> (iJsho 
tic!* ration of erdnne-.d pvr.i r- urn! r the r- vium *i ! i- 
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(ii) the better coustHutiou ol no T 

toe «,«U= control nn3 na.mmetmVron «« «■ . 

property and Wfe vtocd m them, and f»0 
amalgamation ol the civil ana puttro v.-otVb Recounts. 

' 51. Since this publicatsoa ol tiro second edition of 
the Buildings and Hoads manual o! otaern in 1H0-. 
revised editioraoi the PnUio 'Works Codes [volumes 
I, n and 111) have been issued in 1001-8, tbo tnlcs 
relating to administrative and tcclinical sanction ol 
■projects and also the preparation ol tho I*ub!io Vi orV.s 
budget estimates have been revised and rearranged, and 
many orders contained in. tho Civil Service Regulations, 
the District Board Manual and other manuals and 
regulations which wero referred to in the Building* and 
Roads Manual have been omitted. Opportunity has 
been taken to bring the several references up to date. 


3. The third edition has been divided into two 
volumes for convenience in handling.' The t jfirsf volume 
contains orders which are ol frequent application, 
the second volume consists of appon dices which 
embody detailed instructions or tabulated > schedules 
connected with 'important business ol the department 
such as the reorganization o! the engineor establishment, 
municipal prolate, contracts and law suits, a summary 
of powers exercised by departmental officers, weeding of 
rents on residential buildings, and 
tbe like: these matters are mentioned in the first, 
volume, but only occasional reference Is necessary to 
tbe detailed instructions. 


After the last chapter in the first volume is given a 
table showing where the rules in the second edition - are 
to bo found in the third edition of the manual. The 
tndexis printed at the end of the first volume 
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* 4. The revision has been carried out by Pandit 
Bhasker Dubey, a rotired superintendent of tho Fublio 
Works department Secretariat, wboso 43 years’ expe- 
rience of departmental procedure in the Secretariat and 
in oertain divisional and sub-divisional offices combined 
with an excellent memory and great powers ol applica- 
tion, has made tho work of the supervising officers a 
comparatively easy task. 

Tho work on chapters I and II was supervised by 
Captain W. do If. Haig, B.E., Under Secretary to Gov- 
ernment and Personal Assistant to tho Chief Engineer, 
and the remainder by his successor Mr. A. Woods 
Executive Engineer. 

W. G. WOOD, 
Secretary to Government, 
United Provinces of Agra and Oudh, 
P. IT. I)., Buildings and Poads branch. 

Naini Tal : 

The 10 th October, 191G. 



GOVERNMENT OP UNITED PROVINCES 
OP AGRA AND OUDH. 


MANUAL OF ORDERS 

IN 

THE PUBLIC WORKS DEPARTMENT, 
BUILDINGS AND ROADS BRANCH, 


Chapter 1.— Organization. 


Miicallaaeoai dnlles 
Municipal, etc., project! 
Government Estates In the I 
msondiriiion ... 

Small agricultural channels 
Building grant! for schools 
Inspection of works aided 
loans 
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75 
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Para 

Introductory ... «. 1 

Establiibmsnt ... ... 9 

Appointments— exeeatifabfancb II 
Appointments, promotions, etc,, 
offico eitablisbmsat ... it 
Classification and nnmerlcal 

scale ... ... 40 

Promotions— executive branch 45 
Temporary establishment ... 68 

Introductory. 

1. Tnn fundamental guide on all matters relating to 
Public Works departmental procedure is the Public Works 
department Code. Tiie introduction of the new system of badget 
procedure regarding the Provincial budget, and tlie amalgama- 
tion of the Civil ami the Public Works accounts have rendered 
it necessary to issue from time to time’rules and regulations in 
amplification, and in a few instances in modification of the Public 
Works department Codo. 

Son —S'nM (be r*ntne el tho Dtitrlct Cotrtf Aft (Art HI of ill tatlnosi nlillar r, 
public worts of 41. Met bosrdr, u ,»r at 1* roowraa tho PnHle Wort, 4fr*rt(nrat, fa MntocteJ in 
sccorJiBra wlih tho roln io*!« bo Oortrniaent la ,h» Loral gtlf-Goreroincnt drpirtmott and .-a, 
boClrd la tbs Dbtrlrt 0o»rd Vsoou 


2. Tills Manual contains all such rules -and regulations 
of tho Looal Government, relating to, or affecting the 
procedure of, the Buildings and Hoads branch of tho i’nblfo 
Works department in this province, both' in its internal 
administration and in its relations with all other departments 
of tho Government service, ns oro at pre*ont in force. 

1 
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iNTRODrcTonr. 

3, Except where the contrary is expressly staled, i. e., 
where n paragraph or paragraphs of the Public Works depart- 
ment Code nro elated to bo cancelled or modified by orders 
in the Manual, tho content* of this Manual are to ho considered 
rvs supplementary to tho Public Works department Code. 

A, It hits according!} been the endeavour to ’arrange the 
Manual, chapter by chapter and ptrngr.rph by paragraph, on 
tlm lines of tho Public Works Code ; and, in order to facilitate 
reference, each paragraph (or group of paragraphs) in ihoMnnual 
Is, where possible, connected with tho pari of the Code to which 
it rotates by the rafi < ren p es in the margin. Mutter which could 
uot be conveniently linked, to any particular paragraph in the 
Code hah been placed in that part of tho Manual where it 
appeared to be-t fall in with the tenor of the eubjost. 

5, No general rulings of other departments in this 
C. 2. province nre applicable to the Buildings and Roads branch 
of the Public Works department, miles* they aro contained 
in this Manual or shall be hereafter published in tho Public 
Works department. 

C, With tho exception of certain orders quoted iu this 
c 3> Manual ns still in force, no order of the Local Government 
relating to tho subjects herein dealt with, pas : cl before the 
i*suo of this Manual, should bo quote, 1 or trusted to in deciding, 
or in submitting for orders, any question regarding the business 
of this branch of (lie department. If nny officer thinks that 
nny order of* the Local Government relating to questions of 
administrative procelnro not ctntalied in this Manual ought 
to be revived, ho should refer the question through tho proper 
channel to the Local Government. Without special authority 
no such order is valid. 

7, Hereafter, tho substance of all administrative orders 
of a permanent nature, i»*uel by tho Local Government in the 
Ruildiug' and Roads brmch of tho Public Work* department, 
and of sut-h orders or portion* of orders of this Government in 
other department*, as nJTe*t this branch of tho Public \\ orki 
department, will bo embodied in this Manual in the form 
of Smnding Orders. 

8. When tljn Civil Service Regulations or other rules 
require the specific unction of I ho Lnc.il G iverninent in any 

It It. £!» cav, the order couvrjing Mich sanction will cbarlv indicate 
,o tlt*E, that it has been avardrd bv the L"'*a1 Givcrnmvnt j and nil 
il. to S aucli orders or •auctions will bo cmnmtmica’cd lo tho Account- 
ant-General,’ Unite! PrJvir.e<-s t in such form »s will .enable 
him to accept them n» order* or sanctions of the Local Govern* 
meat. 

Establishment. 

C-lff Sops’in'snding Engineers sho'dl print the qnirqn*n* 

rial increvrs of *nL-orer«''r* a* they become due, except when 
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Establishment. 

the confidential reports ate unfavourable, when they should 
consider tho propriety of withholding the increments for a 
fixed time or indefinitely, aud report their nation to the Chief 
Engineer for confirmation. A &ub-over$eer whoso increment 
has been withheld indefinitely will ordinarily bo considered 
disqualified for further promotion. 

10 . Under petty establishment are inoluded watchmen 
and other menial* attached to c?rtaiu civil buildings, provincial 
inspection bungalows, bridges, and other works, whoso appoint- 
ments aro of a distinctly' permanent character, and who are 
not properly chargeable to n Wotka Provincial inspection 
bungalow chatikidars are non-pensionable in the case of men 
appointed on or after the 1st April, 1895. 

All other new appointments in the 'miscellaneous petty estab* 
lishment of the Public Works- department ore, with the follow- 
ing exceptions, non-pensionable after the let November, 1900. 
Co O. DO. 650-B/-4S, dated tlw 19 th March, 1901, and Q. 0 no. t2l8-EfG34, dated 
the 25thJol,,1900Ji— 

O) Store keeper— A gr». 

(2) Ditto — Lucknow. 

(3) Ditto — Nain» Tel. 

(4) Ditto — Gathers). 

(5) Ditto — Allahabad. 

(G) Ditto — Jhauai. 

The pensionable establishment is provided in the budget 
under Petty Executive Establishment while the non-pensionable 
is provided under “ Works ", i. o. in the repair grnut of Iho 
building, etc., concerned. 

Not* — Tbs ord«s of lha local Ooriroaent la respect oltho cls>irs of scrnals who should 
si regarded as 11 il ealal* * sre jrlutcj la Appendix l. 

Appointments— executive branch. 

11 , Quali fied lower qubordmates may be promoted tempoia- 
rily to tho upper subordinate establishment in the place of upper 
subordinates on furlough or deputation, provided the establish- 
ment is below tho sanctioned scale. 

. 12 . Tho following rules should bo observed in tho production 
of health certificates : — 

ffj A candidate for govcraiuout scrvifco roust furnish & certificate of physical 
fltnoii, signed by tho Ciril Surgeon of ths district In which tho 
office Is situated or <q which the candidate desires to commence bis 
icrnce. 


B. R. filo no. 48E, aerial no, 119. 
B. It. file no. 962 B, serial no. SO. 


0, 18. 


Q. 0. no 
1929-E/H25, 
dated the 9 th 
July, 1895. 


0. 47, 1S7. 
Q.O.O.(P. 
W. D.) no. 
1GI2G, dated 
C-0-I8S9. 
51. ff 0, 
X.1337. 

C. S. R. 
49-50. 



* ' ’ . ’ ' . 1 , ‘ ; ■ sf.o. o„ 

. ■ ■■ is . .. * X-J330(54j- ‘ 

(**) Ths Civil burgeon should grant the certificate only on ths’writtca , 
rrjosat of the Head of tie oCce or department concerned 

|f«n —When inch rwsorrt |i e*is, tbs C,rlISaw«n shoal 1 he >it»l ta clU'a <b*rislU*ls‘s 
witlhumb lermsWtt en tbs ««Uar»to. Tbl* sbmjlj. «n*rw»rJs,b« »»rtS«d nth tbs I 

RWMUAsipctmil.1 *s thermos ct ti* t.Cr r>n c! iht smUsto^k, by lit Heal cl 
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Appointments— -executive branch. 

men on the ground of practical qualifications, but these appoint-, 
menta should ordinarily be reserved for qualified members of 
the temporary or works establishment, and tho number thereof 
should not, without the previous sanction of the Chief Engineer, 
exceed one to every three vacancies in the permanent establish- 
ment. In these cases a certificate, sighed by a District Engineer 
— c *_J -1 ' * 1 . • 


than directly from the Thomason Civil Engineering College, 
Roorkee, tho Principal should be applied to for any information 
that bo may possess regarding them, hot no person shall bo 
appointed as a sub-overseer in this province unless, for at least 
throe years previous to this appointment, be has resided in the 
province. Sub-overseen of the higher grades are, except with 
tho sanction of Qovernmeut for service in special appoint- 
ments, promoted from Sub-overseers of the next lower grade, 
who are reoommeuded for advancement • on the ground . of 
good service in that grade, No Sub-overseer of the 3rd 
grade will be promoted to the 2nd grade until he has served 
on works, though not necessarily as a Sub-ovorseer on the perma- 
nent establishment lor five years, and is reported to be practi- 
cally qualified for the charge of a section. Ho must also bo 
ablo to prepare plans and estimates for ordinary works. In 
all cases a preference will bo given to men able to render their 
accounts and enrry on their correspondence in English, and, 
except for very special reasons, no Sub-overseer not so qualified 
Will be promoted to the 1st grade. 

All Bub-overseers, not drawing the lower rate of pay on 
account of want of proficiency in English, are required to 
tender their accounts and carry on their correspondence ia 
English. Divisional and District) Engineers should encourago 
subordinates to improve their knowledge of the English 
language. 

Jfi, Appointments to vacancies iu the permanent Lower 
Subordinate staff will be probationary. Alter tho threo appolnt- 
1 f" ■ I * * *■ f tho Roorkoe 

( - . ■ . ■ io remaining 

• ■ ■ ■ ■ ■ ■ - s . ■ ■ Superintend- 

ing Engineers concerned under tho power delegated under C. 60 
and 2W (nj ; but confirmation in tho appointment requires tho 
sanction of tho Chief Engineer. 

16A. Tho relative po> ! ‘* * — *- ,l i 

3rd grade of tubovereecrs in c . . 

that the names ol (1 ) vassed 

Roorkee College, shill bo shown above the names ol (II) cuf* 


B. R. tffo 
no. 10S5E, 
•trlil not. 
2—C. 


P. n. «!• 

no. H87E, 
ter Ul Not, 
2—C. 
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, Appointments— executive bra.nqh. 

22 .. Aa district boards arc permitted to contribute for 
pension in the case of Sub-overseers, the transfer of Sub-over- 
seers between the Public Works department and (he District^] 

Board is possible, vide Financial department G. O. no. 544/X J T- 

—1-41, dated the 7/lOth February, 190G. I / 

23. The power of dismissing a probationary Snb-overseer, b. B. fii*'no, 
3rd grade, will rest with the Superintending Engineer for the 12 / 1 B lfaj-t 
first year of probation. At the end of that period, if the Sub- 

overseer has given satisfaction, lie will be recommended to the (c.S.B. 750.) 
Chief Engineer for a further year’s probation. The power ‘of 
dismissal during the second year, and at its close the confirmation 
of the Sub-overseer as permanent in the appointment, will rest 
with the Chief Engineer. A copy of this final order will be 
communicated to the Accountant-General by the Chief Engi- 
neer’s office. t 

24. lteporls on General — P. W. E. form no. 4 will be sub- 
mitted to the Superintending Engineer at the close of every six 
months’ probation. The first two will accompany the Superin- 
tending Engineer’s recommendation (if made) at the end of the 
first year. All four reports will be submitted to the Chief 
Engineer at the close of the second jear. They should be in 
the handwriting of the reporting officers. 

25. No departure can be made from the above rules, 
except In very special cases whero the Chief Engineer may 
decide, on strong recommendations by the Superintending 
Engincor, to make an appointment in the 2nd or 1st grade, 
in the oroDt of there being a permanent vacancy in cither 
grade. 

26. A report on n probationary overseer should be sub- C. 209. 
mitted every six months on General— P. W D. form no. 4 and in 

the manner prescribed for Snb-overrcors, M. 21-25. 

Appointments, promotions and transfers in office and petty 
establishments. 

. 27. The following rules regarding tho residential and r r „ 

* A -i appoint- o. A. D. no. 

i ■ - ■ ■■ -it:— 800/111-154, 

■ ' ■■ ■ ii ■ - . 1 . ■ Icr of tlo diicdihe 

■ i . ■ promoted 8NC-1909. 

• • 1 1 • * . i " * 'mprrl.l or (itrlal no 81, 

I'roilBClllfoMi In Enpluli oOfti omltr ll.g .ctlro! of tls Clorernracnt of (be 1 B B. EIo 
United I’roriDcn, nnlrn he 1).< ob'alnrd tie irho*l*lrarloir certificate of tlni S3H/3E.) 
protloee, or a decree of the All.li.had Unir<r‘ttj. end pt.f«reuce -hall (eatttr if O. A. D no. 
fartlutj he piren to tho>o eiodldite. erlio potte. etch • ilt-grce. 1192/111 — 

I’roiMul that. Dp la the lit Jnfy, 1910, my pettja who Mi pe.ird the entrance *54. d<t rd 
or matrlcolAtlon eiaratnatlon, or the ech'vit final **araio«tlou of (Lo Allahatad the 
LnlrrriUy Uforo 1915, and hai, Mote the lit Joly, 1918. been cn'crtalced s. ■ 14-8-1 W. 

eler* or apprentice In the oflto, tnay t* appointed er promoted to loch a poit If t** r lal no. 
no ionic ealtallc c»udlilite In poiteition of the acheol Itarlcr certiorate I, 90, B. 11 tie 
a tellable - S3II/5E.) 

. that aft*- the ]»t Joly, t?l<*, the rratrieolitlcn tianfeatfan 

cj ice AUaLa.«J Umtereitj ihall he arccpicd to rrperta ef appo'atmcBtt to 
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Appointments)' promotions and transfers in office 

AND PETTY ESTABLISHMENTS. 


0. A. depart* 
meat Resolu- 
tion no. 902 / 


dated tte,B- 
7-1914.- 
(serial no. 
117 of B R, 
file no. 33B/ 
5E). 


Government service in districts where schaol -leaving: classes have rot been 
working for at last fear years before the date of appointment. [G. A. D. 
Resolution no. C21-III-91, dated the 27th March, 19101. 

(2) * v .• • • • • ♦ 

(3) Thasame raleshal! applyto appointments or promotions to posts paid 
from Imperial or Provincial funds under the control of the Government of the 
United Provinces, which are not appoiotments in offices, and for which no special 
departmental or other rules of educational qualifications exist. 

(4) * * • * * • * 

(5) The above roles do not apply to— 

' (>) appointments to which special departmental rales are applicable ; 

(ii) pensioners temporarily reappointed by the Local Government, 

(at) cashiers (serial 5 of B R. file no. 833E). 

(6) For European schools, tba leaving certificates of high and collegiate 

■ • . . the 1 

■ * . nenfc 

' ( 8 ) ' • * • • * • • 

(9) Unless by virtue of a general order passed after the issue of thesy 

■ ’ • —-•i ' — J - — . — '- 1 '--nt by the Local Government 

. . for a particnlar post, no 

■ unless for at least tbreo 

. ■ ■ he province .- 

( 10 ) • • • * • • 

(11) Every Head of a department, * * Superintending " 

Engineer ■ • _ * Ss authorized from time to time to ex- 


sideration by tbs Head of the department • * Superintending 

Engineer at each step of promotion 

. (12) The above rnles as to educational qualifieatmns requisite, need not ne- 


Serial no. 79 
—83 of B.R. 
file no. 571E. 


Nora —Officiating or temporary appointments Is'tlor or likely to lust for not mors than 
^thne months may he exempted by Ex -route Engineers [B. R. file no. SJB 5E, notes pages 20 23.) 


£ 3 


Serial no 23 
of B. R. file 
no. 1219E) 
M.O 0., 
Ul^-WSA. 


(15) The fact of exemptions sanctioned under rule (1) should bo noted in 
the service book of tho official appointed or promoted, reference being made to 
tbs nnmbcr and date of the Government order sanctioning the exemption. 

(16) In making appointments, tbe greatest exre i* to be taken to prevent the 
natural tendency to permit the formation of family cliques of officials. Atten- 
tion should also be given to the necessity of securing a due’ admixture of castes 
in Government service in order to prevent a monopoly of Government employment 
by potticnlsr sections of the community, and to secure the admission to tbe publi® 
serriea of castes htthor to cither unrepresented or represented only to a small 
extent. 
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Appointments, promotions and transfers in office 

AND PETTT ESTABLISHMENTS. 

22* Head clerks of Superintending Engineers’ offices are 
homo on the Secretariat scale, and nil vacancies, permanent, - 
temporary or officiating, are filled by the Chief Engineer and 
Secretary to Government in the Public Works department, bub if 
tbo vacancy is not likely to be for more than 3 months, the 
Superintending Engineer may, if be wishes, recommend that ib 
bo filled by his second clerk. 

29. Superintending Engineers are authorized to recommend 
annually one (not more) clerk from their own offices, or "from a 
divisional or district office in their circles, for employment in 
the Superior service of tho Secretarial on ,m initial pay of Tts. 75 
or, in case his presont permanent pay exceeds that amount, on 
Its. 76-6-100 a month. The recommendation should be made annual- 
ly with the leport on the Head Clerk. No one should be recom- 
mended who has not pasted or been exempted from the prescribed 
examination. Full particulars as to nationality, residence, age, 
examinations passed, length of service under Government, and 
qualifications of the man recommended, should be given. The 
submission, either direct or through Superintending Engineers, 
of applications from clerks or others for employment in the 
Secretariat, is prohibited and, if received, will be returned. 

NoTB.—Only clork* witli •uporiorqealiScatton* aboatd ba recommended. 

30 . A report on Manual form no. 1 is required to be 
rondo by each Superintending Engineer on the bend clerk of his - 
office. These rcporls should be submitted to tho Chief Engineer's 
office on the 16th of January of each year. 

31 . Permanent vacincics in tho clerical scalo of the circle, 
other than tho c e of head clerkship? in circle offices, including 
draughtsmen and comptitor j , will be filled by the Superintending 
Enginoor. 

, 32 . The appointment of copiputor of any circfo office may M. 27(14), 

bo filled by a 2 nd grade supervisor or a 1 st grade overseer, to be 
nominated by th“ — is--. f *--‘ — 7 'nm among the 

upper stibordinn ■ •. ‘ irly, tho post of 

coraputor in any ' . ■ ; ' . / a 1 st or 2 nd 

gmuo 6 ul)-ovorsecr, to bo nominalod "by tho Executive Engineer 
of tho division. Upper or lower subordinates selected to act 
ns computers in circle or divisional offices, will be appointed 
sub pro tem , and will retain a lien on their permanent appoint- 
ments, sml the vacancies thus created will in their turn bo filled 
up sub. pro tern. only. 

No Mibordinntc will bo permitted to hold tho post ofcompator, 

' or * " ‘‘ ' ■ ‘ of which period ho 

■ ■ .t. While employed 

**, motion in tho list in 

wl 

o 


io 
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Appointments, promotions and transfers in office 

AND PETTY ESTABLISHMENT. 


33 . Permanent vacancies in the inferior office and petty 
establishments will be filled by the Executive Head of the office, 
except in the case of sub-divisional establishments, in which 
they will be filled by Ibe Divisional Engineer. 

Non: — AU officers, when nuking appointment* to the Inferior office and petty establishments, 
wilt giro full consideration to the claims of pensioned or discharged native soldiers and reservists, 
rules regarding whose employment are printed In Appendix 3 

► 34U All new permanent appointments to the office and 
petty establishment should bo on probation for such a period as' 
will enable the officer making the appointment to ascertain con- 
clusively before confirming it that the candidate is competent to 
perform the duties that will be required of him. The power ot 
dismissing during the period of probation and of confirming in 
the nppointnent, wiil rest with the authority by whom the 
appointment was made 

.. 35. All . applications for employment in the Pnblic 
Woiks department should be made in Provincial form' no. 166. 


36 . To enable Superintending Engineers to select qualified 
men to fill vacancies in the clerical establishments, annual 

. * reports on Manual form no. 1 will he submitted by the Divi- 

- sional Eugineer for his own and sub-divisional offices. Manual 
form no. 2 is the cover in which these reports will bo filed. 
The sub-divisional reports bhould bo submitted on the 15th 
December, and the reports for the whole division on the 2nd 
, ’ January. * 

37 . The services of a permanent member of nn'office or 

has been confirmed by 

C _ 33 jp # con oiderod to serve on 

. ixpired, may not be dis- 

, pensed \^ith by any authority below the appointing authority.* 

j r ( 38 . Officiating appointments to fill vacancies in the perma- 
nent office and petty establishments may be made by the Superin- 
tending Engineer for his offico, and by the Divisional Engineer 
for his own and sub-divisionnl offices, subject to the following 
conditions:— 

(i) Tbit no acting allowance is given to a member of the office establish- 
ment who being (till on probation, is selected to act in a higher 
grade ; 

(it) That acting allowance ibill be grunted to n man on the prrmanent 
eataUitimejt who may be cn probation a* regard* promotion tea 
higher grade nfcicli may icyolro a different cl.ts* of work 'and was 

promoted to tie neat higher gride 


Funachl 
Secretary** 
note*. A* ted 
11-3-1014, 
UR-fild no 
137112 , note* 

r»=* 3 - 
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Appointments, promotions and transfers in office 

AND- PETTY ESTABLISHMENTS. 

39 , The service of all members of tlie office or pefty ® 3 ', s ® d "° e(1 
establishment holding sanctioned permanent appointments 25 - 3 - 07 , »nd 
in the establishment 1 ' attached to the district engineer*’ and 2133MSE. __ 
district surveyor*’ offices counts as service for pension from llio {h^go'osais' 
9th November, 1SS7, except in the case of clerks and draftsmen serial no*’, 
appointed to the permanent noii’pensionalle scale, sanctioned G9- 

with effect from the 1st November, 1910, in G. O. (P. W, D.) 
no. , dated the 8th September, 1910. 

Classification and numerical scale, 

40 . The orders of the Government of India, Efluctfoning C.68,75. 
the introduction of the revised scale of pay of the Engineer 
establishment of the Public Works department, and the mles 
regulating tho promotion of Executive and Assistant Engineers of 

both tbc Irrigation and Buildings and Roads branches, are 
contained in Appendix 4. 

TTi® following is tho scale of pav and organisation of clauts and grades Of 
the Engineer establishment, as sanctioned by tbeQownmeot of Indis. 
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Classification and nomen ioal ecai.e. 


Depart mental lank. 


Executive and Aesistant 
claim . 


Executive Engineer 


Assistant Engineer 


Yearly iner.m-n- 

• j! scab. 


and following 
yean. • ■ 


18 th 
17 th 
1 6 th 
15th 
14 th 
13th 
12tb 
llth 
10th 


Ciril Engineers. 

Impart il 

1’iuvineial 

service 


' 


Ks. 

Hs. ■ 

(»> 

{<*> 

1,250 

850 ( 

1,200 

815 

1,160 

780 

1,100 

745 

1,050 

710* 

1,000 

673 

950 

C40 

900 

605 

850 

570 

800 - 

535 ' 

550 

475 

if) 500 

(/;450 

CGO 

425 

620 

400 

680 

875 

540 

350 

600 

325 

460 

300 

420 

275 

380 

250 


Keyil Engtn. 


Increments) scale 


Officers ad- 
mitted after 
llth Fab- 
rnaryi 1010. . 


(ff) 

1,250 


1,200 

1,150 

1,100 

1,050 

1.000 


ooo 




Tho sanction ed cadre of tbo Engineer establishment in the Building* 
and Roads branoh including tbe etnIT of Ilajimtana is 57, viz.— 

' ("Chief Eugiueer ••• * ••• J 

o a o. (p. w. D)uo 4S9E a. id»t*J »h« J Superintending Engineers ... b 

iiudr.tsift. • ^ Executive and Afeistant Engineers 50 


57 
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Classification and numerical scale. 

4S. With the approval of the Government of India, the' 
revised graded scale for the Upper Subordinate establishment* 
in the United Provinces has been sanctioned by the Local Gov- " 
eminent with effect from the let August, 19J5. 

. [Pnblla Works department (Irrigation) Eosolatioo no. 2751-1.E.-2B-1J1S , diited 2-0-1QI5.) 

The following table gives the. scale of pay and classification 
of grades sanctioned, as well as the number in each grade com- 
puted iu accordance with C.63— 


Deparlmtnftl rant. 

Salary. 

Number of 
eacli grade 
fN-G2jr 

ids.). 



No. 

Sub-Knginccrj>, lit grille 

450 

0 

r.tto 2nd „ 

375 

5 

Ditto 3rd „ 

300 

' 10 

Soperrlcors, 1st 

225 

13 

Ditto 2nd „ H . 

175 

22 

Orersccra lit „ 

120 

\ 



j 63 

Ditto 2nd „ 

. 100 

) 

Ditto 3rd M H > 

60 


Total' 

... 

100 


Not*.— ( 1) Tbs UppcJ Ba\>oi41nntiB ol tbi Italldtnit* an 1 Uaada »?.4 Intjitlon tranche* aw 
on on. lift for porpoic. of promotion only, otbcrwl«o Ihcj are distinct, and th« smctloncd cadro U 


Edidlon tel Uoadi branch >■ Ct 

Irrlpttlon _ _ -.45 

Total — 100 


Koti.~[ 1) Orcrwrs ( European, Ans’.o-Inilani »sd Indlani) *111 on direct appointment t* 
placod In tht Srd prade 

Nor. — <J) lirrprlto VIII tan FoborJIiatr* lb« rn’n roatalsM la Bolei 1 In 1 aadrr 
•' Upper tnl.ordln»ti 1 .uMl.tmcct •• InC-Ii, „re af(lleaUc 

* “l 'i 1 I ■ ■■ i 1 ’ • • — .. • • • • *• r '• -■ plnrerr. 1st pride, *lo 

■ ■■ ■ ■ • ■ > ■ ■ and arerprelatt/ rrem- 

• | ■ • i ■ * " • • No Bub-LapiaMr »UI 

. • i • »1 » Ibi lit rra.li and 


Kota.— (i) Tot rule rrlilitp to it» print of Wat and »ntwdJTlii-«Bl alias 

iot j»I!o»arc» »cc C. P. II- lull) ard CJ8. (E E. ft bo. ltO!E. .trial B 


42 . The Lower ifulordiualo establishments iu ll.e Irriga- 
tion and Buildings and lto-ids bnuselic*, are on sepamto lists for 
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promotion.* The strength of tho permanent Lower Snboulioate 
establishment of tho Buildings and Romls branch, will be fixed 
with the fanction of the Financial department of the Local 
Government, subject to the limitations in C. C7. 


B.B. fitona. "" ' *’ ' ' r ’ . Buildings and RratL branch, 

1I87E, ■ • by tli 0 Financial depaitment 

Mtnlun. . ■ • ' . ) no 47 OE , r'ateil tho 13th 

December, 1015, is as follows:— 


Dept > tin total ianV. 

• Salary, 

Number of 
each 
grade. 

Minimum 

Qainqara. 

Dial 

ioercaso. 

Maximum. 


f<*. 

R*. ; 

Re, 

No 

Sub-oxenecr, l»t grale .. 

CO 

Ic 

SO 

37 

, 2ad „ „. 

40 

6 



„ 3rd „ ... 



so 

20 

Total 

- 



106 


file no. 
4V?E, 

aerial no. 31. 


is note* 1 Ic 

X<W»,— (i) The distribution ol tic cumber el sub-ortr.ei 


arcordaaee with tbo 
Off the lonr mcl(» 


a * 


First clrtts 

Ttdrd 

Tooitb 


C. 5. R, 141 43« Superintending Engineers are authorized to appoint 

IB. fila officiating sub-overseers in tho place of 6tih-ov«t seers on leave 
nortwLiStS; ordinarily officiating sub-over$oers Bre given tho pay of the 
aerial aa. 8, ] 0TV est grade. By virtue of the authority vested in Local Gov- 
J 0 '^jSemtnent in G. G. O. (f*. B T . D.) aa. 970-85 E. D„ dated the 1st 
October, 1914, power is delegated to Superintending Engineers 
to fix tbe acting allowance of n capable and rpulified sub-over- 
seer, xeithouf a substantive appointment, officiating on the 
permanent Lou or , Subordinate establishment, at a sum not 
exceeding tbe pay actually drawn hr the subordinate in whose 
place the acting arrangement is made. 

44 . The ?c.«lo of the clerical staff for the chile, divisional, 
c ‘ 3 ?' BDd district officer, ‘auctioned by the Government, h fet forth in 
tbe appended BUtement. Superintending Engincirs arc at liberty 
to arrange tho distribution of clerks, etc., among tho several offices 
. 5 n their circles, bo tong i» no alterations are made ia the rates of 

23 ,’fik no. pay a °d tbe uumbers allotted under each head on tbo sanctioned 
9 ME. scale. 
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■ Classification and numerical scale. 




’umber of appoint- 


Appointment*. 


inents sanctioned 
for— 

Remarks 


Rato of «»• 




fr, 

Design-' tin n. 

lary pir 







meotera. 







R» 






, Clerks, permanent, petition- 

ICO 

2 

2 

1 

i 


able. 

Ditto 

Ditto 

Ditto - . 

80 

75 

3 

3 

f 

4 

1 

4 

1 

2 

With tho appro- 
val of Financial 


11 

16 

13 

11 

department. 

Ditto 


7 

6 



sanctioned in 


12 

7 

12 

17 

o o.(r. w d, 

Ditto 

2a 

\ 

5 



n,. 1,37E 1.M 

Clerks, permanent, non - 







ven.u onnble. 

20 

5 

9 

6 

6 

the 23rd Angus t, 
1015, and 

_Compntov», porman e n t, 

120 — 5— ICO 





a 0 (P. W. D ) 
10C8E. 

Ditto 

CO— 5—00 






Draftsmen, perman e n t, 

CO 






"pensionable 

40 

7 

4 

C 

4 

Jane. 1016 

Ditto 

30 

8 

7 




Draftsmen, per.nnti c n t. 

25 


0 

4 



noa-prnrionaMe. 



3 




Ditto 






Doltrie*. permanent, pen- 

10 

I 

l 




•ionablo 







Ditto 

8 

*t 

4 




Cha praties. perina nett. 

G 

30 

4* 


41 


pensionable 

CbaukiJsrt, permtne n t. 

7 

1 



... 


ponuonsblc 


10 





Ditto ... 

5 

I 13 





Promotions— executive branch. 

45 . The promotion of Executive nml Assistant Engineers 

in regulated by# t lies Local Government in terms of tho orders C. 
indicated in M. 40 and C. 75, 7**, that of Superintending and 
Chief Engineers b) tho Government of India, 0,74,75. 

Upper Subordinates are on ono provincial li«t (Buildings and 
Hoads and Irrigation combined) for promotion, which is rcguln- 31 
ted by tho principles indicated in C. 90 nml made by tho Local 
Government, O. 91. 

The Lower subordinates of the Building* and Hoads and 
Irrigation branches are on rapamto lists for promotion. In tho M. 
Buildings and llottN branch promotions nro inado by the 
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Secretary to Government. In view of theie being one provincial 
- list for the Buddings and JRoad^, the pone.' to promote Lower 
Bti bo rdi nates has not been delegated to Superintending Engineers, 
C. 203 (O). 

Notb.— T emporal* promotion* may also to gi*cn by ton Local Governmout jo tho tJpper and 
Lower subordinate establishments. In plica of Upper eiitxirdmstei on furlough, deputation, or 
ether permanent vacancies, by promotion of qualifled Lower eubord mates ,’ or other suitable can- 
dlato nominate i by the Superintending Engineer. 

The promotion to the tipper Subordinate establishment will 
he in the l«t, 2nd and 3rd grade of overseers and those in the 
Lower Subordinate establishment will be temporary. Permanent 
vacancies occurring in tho Upper Subordinate establishment aro 
not filled till the postings of the Koorhee College have been 
decided, G. 47 and 204 

80. 46. . For the regulation of promotions in the Engineer 

establishment of the Public Works department, annual reports 
for all officers, present on duty, or ab=ent_ou leave (furlough or 
short leave) mil be prepared in General P. W. D- form no. 6, 
and submitted in tho following manner: — 

(a) Tho report* will bo prepared in two sots — 

{)) Annual Roll of all Engineers of oyer 22 years’ service who nra not per* 
l, 0. (P. - _ initncnt Superintending Engineers, but who aro recommended for 

[>.) no. " promotion to that lauk will Le submitted by Superintending 

,, dated ' Engineers by tba 1st December to adroit of their being forwarded to 

913. . the Government of India, o» soon as possible after the 1st January. 

(u) Annual Roll of all other Engineers of 22 years’ servico and unde*, 
will bo^ submitted by Superintending Engineers bo as to reach the 
Local Government by tbo 15th January 

(J) In all cases when an officer ii transferred after serving three months in 
n circle or division, a report np to the date of transfer in the prescribed 
" * * circle, for 

, . Engineor 

If tho t . 1 . -dod to tho 

Chief Engineer, C. 7S * 

(o) All tbelO reports will ba treated as strictly confidential. Divisional 
Engineers will prepare the reports in their own handwriting and 
4 ’ ’ * ' " keeping no 

. ■ ■ f head clerk 

• s ' • i > iginals havo 

■ ' . • reparts will 

i 1 ■ ■ 1 hoad'of the 

, • .office. # ^ 

47. The rule? for the preparation and submission of an* 
mial confidential reports on Royal Engineer officers arc printed 
InM 2X1. - 

48. When nn officer in charge of n division or sub-division 
vacates his charge on transfer or leave for more than three 

,i . * i „ -a — m i-avo behind him full reports 

for Annual Reparts of all 
der him, at tho time of his 
snbtait the j early report’ 


roquired under iu. ho. oo uuu t>i.. 
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49. The reports should be written up in a concise and 
descriptive manner in accordance with C. 77, a9 it is essential 
that the Chief Engineer should bo able to discern and com- 
municate to the Lieutenant-Governor the various qualifications 
of officers under him,' and to be.also in a position to inform 
officers where improvement desirable. 

49A. The procedure to be observed in regard to the com- 
munication to officers of unfavourable remarks, recorded in 
Annual Reports or on other occasions shall be in strict accordance 
with C. 78, what the reporting officers are m effect required to 
do, is:— ' 

(а) to cadcaToar in tbs most consuls rate practicable manner to correct 

defects which are capable of correction, and 

(б) to givo timely warning to men whoso defects arc likely to deprim them of 

promotion, 

NorS.— (1) A ilmllar procedure rtuU be followed In dealing with the reports on tho members 
of the Upper and Lower Subordinate eitabUihmentsu alto in the case of office ettabluhmeut. 

Not*.— ( j) The nnfiTounble remarks In the rise of Engineer officers and upper subordinates 
will be communicated by the Chlit Engineer sod In the cose of lower eubordiaate and office 
establishments by the Superintending Engtneei*. 

49B. An officer or subordinate may, if he thinks fit, reply to 
unfavourable remarks communicated to him. Such reply should 
ho addressod and submitted direct to the officer by whom the 
remarks wore communicated and it will be disposed of by that 
officer. If the reply throws any new light on the matter in 
which tbe officer or subordinate was roported to be at fault, and 
if as a result the Chief Engineer (or the Superintending Engi- 
neer in the case of lower subordinate and office establishments) 
considers that the unfavourable remarks were undeserved or 
require modification, the fact should bo put on record and tho 
officer or subordinate informed. 

50. Annual reports in Manual form no. 3 will at the 
same time bo submitted on tbo principle laid down in M. 
40 (6), 46(o) and 48 for tho Upper Subordinate establish- 
ment. In tho case of Upper Subordinates not holding charge of 
sub-divisions, it will be distinctly stated whether the subordinate 
is or is not qualified anil fit to hold charge of a district. 

, 51. Annual rccommomlation rolls in Manual form m». 4 
for tho Lower Subordinate establishment, will bo submitted 
yearly by Superintending Engineers to the Chief Engineer, by 
tho 15th of January each jear. 

Annual roj*orta in Manual form no. 5 will continue to 
bo prepared, but they will be recorded iu the office uf the 
Superintending Engineer. 

In the recommendation toll (Manual form no. 4) Super- 
intending Engineers will only enter ’thw names of the first five 
ineU'in each grade whom they recommend for promotion, sub- 
mitting with this roll the annual reports on Sub-overieer* 
concerned. 


B. R. 61 
1332E, note 
page* 33-37, 


C. 91. 


CLtct El 
glnctr'* t 
1IBK/20, da 
tel 3- S- 1908 
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52 . Sub-Divisional officers will submit to Divisional En- 
gineers on the 1st December annual reports for the subordinates 
serving under them; and the Divisional Engineer will submit a 
* consolidated report for the division with the reports 'for, each 
class, to the Superintending Engineer, on the 1 5th December. 

C. 00. 53. Promotions in the Overseer grades shall, in future, be 

regulated by the following rules:—' 

- (i) Overseers of the 3rd grade to be promoted to tlio Sad grade, ( aftor_ two 
, - • years' approred service. 


File no. 7— 
(Establish- 

Lieutenant- 
Governor's 
Order, dated 
16-6-08 


(«.) . ■ ■ 

, rank of Overseer, lit grade, and if his conduot is satisfactory during 
tho time he holds charge, he may bo permitted to retain his temporary 
rank. But the service required in the lower grades to qualify for 
permanent promotion will not ha curtailed 


appointment. 

(vi) Or 


^•02 54. “The number* of civil upper subordinates on whom tlio 

distinction of Honorary 'Assistant Engineer will bo conferred 
will not exceed the following scale: — . 

Irrigation Branch , . . . ^ 2 - ' 

Buildings and Roads .. • ... _ ... 4 ' ' 

Total ' 6 


0 0 o 

no. 13P.W., 
dated the 
19 7-1910, 
also 3 P.W , 
dated tho 14* 
S-lQll <dlu 
' no 605E). 


H. 0 . 0 , 
III. 330. 


: ss. Sub- Engineer* ore gazetted officers, - and their promo- 
tions, transfers, etc., will be notified iu Part 1 of the Gazette. 

For purposes of travelling allowances they will be governed 
by article J09S of the Civil Service Regulations. _ 

This order does not apply to Military Sub-Engineers serving 
in the department, nor does it affect tho prescut rules iu regard 
to tlm grant of the title of Honorary Assistant Engineer to 
selected officers of the Sub-Engiueor class. 

56 . Assistant Engineers acting as Divisional Engineers 

will receive tho allowance under article 120 of the Civil Service 
.Regulations. ' 

[0. 0. 0. (P. W. D ) Resolution no 439-55B , d»tcd the 15th May, 101S, printed la Append!* i 1 

57 . Government officials ob their transfer from ono district 
to another must not (withont tho special sanction, previously 
obtained of the Head of the department to which they are sub- 
ordinate) take with them or arrange for ihc li^nafer to their new 
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districts of subordinate officials who were serving under them in 
their old district'*. 

Not*.— ( 1) Tha Sopertnfendioff Engineer of the clrdaje lh« nrod of the department to 
pnbllo Works department. 

Note.— ( 2) TLls cyder applies in the Fablio Works department to eon (motors engaged on 
Gorernniant work as well as to establiahmcnt 

Temporary establishment 

58 . Temporary establishment must not bo confused with C. 100, Hi 
probationary permanent establishment, work establishment 

or persons appointed to officiate id vacancies in the permanent, 
and temporary establishments. 

Non —In each coso of ao appointment tube made from England, other than to one of tha 
regular lerrlcei, It should be elate 1 wbat leiTe rales will be tpplicabla and also to tha caia of 
jnperior appointment. whelher the officer will b« gazetted. [G. G. 0 .(finance) bo. 2333 C. B E., 
dated tha 16th April, 1011 ] v 

59. Rules III and IV of C. Ill apply equally to 

temporary establishment on rates of pay Dot exceeding Rs. 250 MJ08. 

peT mensem engagod by the Local Government. Rules I and II 

apply as modified below. In regard to Rule VI, persons 
engaged on salaries not exceeding Rs. 250 for specific works and 
charged againBl the estimates for works, come under the 
category of Work establishments. 



60 . The creat : mf *’ J * ,T ' 'ary 

establishment must • the 

first instance , the 6< eing 

usually left to the Superintending Engineer. 

61 . In very urgent cases Superintending Engineers may 

provisionally appoint a temporary empolyfi in anticipation of 
sanction by Government to the creation of the appointment; 
but such a provisional appointment will be limited.to a period of 
ono month, and must bo reported to the Chief Engineer, 'and 
intimated to the Accountant-General before .the employ'd is 
engagod. * * , 

62 . Applications for the creation of appointments on the 
temporary establishment must state' definitely the nature of the 
appointment, tho rate of salary to be.gi.vau, and the period lbr 
which it is required. The period for whitU the appointment is 
sanctioned will usually be fixed at the time the post is created. 
When no limit is fixed, the sanction will ipso facto terminate on 
tho afternoon of the last day in February. 

Explanation — Tli # tahtry to le clven toft temporary employ!, entertained 
to fill avncancy in tba pcrunncntestahlish:nent,.!i«ll tea® Cud a. to exclude local 
allow. nets ordinarily admissible to members of the permanent establishment, a« 
an«b allowance* can bo granted either w whole, or in part, to the temporary 
employ! tinder .auction of proper authority, and .object to any restrictions 
which tho .auctioning authority may decide to impost. r 

[0 0. 0 (P. W ,P.J no 1 t!MH93„ d»t «d tbs Slh Decent t r, 19U J . 


C. 109. - 


B. R. file 
no COOK, 
•rtial 00- 65. 
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Financial Superintending Engineers aod Sanitary Engineers to Govern- 
aepartmcnt , mcn t arc delegated with the power to vary details (namely the 
2546/X-51,* _ rates of pay of particular posts, the number of hands employed 
dated the aud the period of employment) of temporary establishments under 
4 "[B* 1 R 10 their control subject to the following conditions 

file so. 103G-' (a) That the cost of a temporary establishment shall not bo raised beyond 

17E, serial the total amount sanctioned for the establishment by the authority 

no. 1 ] which sanctioned its employment; 

(J) that the pay of no post shall be increased to aucb an extent as to raise 
It shore a maximum of Us. SO per mensem, and no post carrying a pay 
exceeding Its GO per mensem shall be created, except with the sanction 
of the Local Government; 

(c) that the pay of no post should be raised above (he limit fixed for that 
particular post by the authority which sanctioned the employment 
of the temporary establishment 

cm 63 . Should it be found necessary to continue the appoint- 

‘ ‘ ment for a further • ” ‘ r • ' '' ■tion must be 

made so as to re 1 . it less than a 

month before the e •; ' ’ Ifpermis- 

" ’ • ■ ’ 1 ’’ 'he Divisional 

* ! fixed/for its 

64 . To ensure the instructions laid down in C.IIJ^rule I V 
? being carried out, and to prevent mistakes, all engagements of 

employes on the temporary -establishment are to be made on Manual 

”•» • • •* ’ ’ r • 


•1 


C. 116. 


C. S, R. 
72 and 7-1. 


a fresh engagement on this lorm should be entered into. 

65 . A “ blishment without 

due ■ _ the cost thereof 

and 4 ' atisfnetory expla- 

nation is not forthcoming. 

66. The selection of the departmental title under which a 
temporary employ^ is oppoiuted must be made with care, as 
under article 100S of the Civil Service Regulations a temporary 
employ^ is entitled to travelling allowances under the ruled 
applicable to permanent employes of corresponding rank. 

Miscellaneous duties. 

67 . The term “gratuitous” used in C.12G, has no meaning 
in regard to the body benefited, but merely implies that as a rule 
no increase to the salary of the supervising officer will bo sane-' 
tioned. 


68. Public bodies, trnstees or administrators of public 
funds, and others who wish to obtain the advice or assistance of 
the Public Works department, or of any officerof the department, 
in connection with works, projects, or other engineering 
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matters of a public nature or of public utility, should apply in 
lie first instance lo Government in the department concerned, 
through the Commissioner of the division, and 'should not 
address the Local Officers of the Public fl'orks department. 

(a) If the application U for the services cf the Public Works department to 
prepare or carry ont a project or to execute a work, it should be 
framed in accordance with the rules for Contriiutton Works pre« 
v scribed in chapter VII of this Manual. 

(8) II the application is lor professional advice and assistance only, the 
Commissioner should forward it, with his reroarkt, to Government, 
without referrlag to the local officers of the Public Works depart, 
tfnent, and, If Government entertains tbe application, orders will issna 
ih the Public Works department iu regard to the nature and extent 
of the service to be rendered, and the officers by whom, and the terms 
on whjeb, it wijl be giren ' 

Not*.— ( t^ Pnhjle bodies M welt at fndlvidualeare prohibited from ^aniline themselves of the 


6 «. 


representative of that body, will be that of a consulting or inspec- 
ting officer, and in tbe absence of orders to tbe contrary, he will 
be guided by the following general instructions: — 

.... • in Land, and will give bis advice and 

• a required) 5 he will also, if requested 

1 ■ igresr, (0 according to its importance 

l • . bout neglecting other work, of which 

. . ' dnty to prepare, or to assist in the 


report, as'oecaiion 
will be limited to, 

* s inspection, 
emedy. This ■ 
■ ■ fficer who is 

1 department, 


70 . When Government permission has been previously 
accorded, advice will {in oases in which the Local Government 
so decides in view of the exceptional public value or other 
similar especial character of the work) be allowed to be given 
free of charge. ^ But for the preparation of designs and estimates, 
etc., tho following charges will be levied:— 

(1) For design and eatimato ... ... 4 per cent. 

(2) For anpefvls'on ... .. ... 4 ,, 

(3) If execution of work It wnfetUleu »nd establishment, 

other than Public Works department establishment, , 

It employed, the total charge. Including that for 
1 ■' design and estimate, will be ... ... IC „ 




Chapter II. — Rotes lor Appoinlmenl and Promotion. 


Engineers and Upper Subordinates. 

78. . it is desirable that Engineers should be afforded every 
opportunity possible for presenting themselves for the compulsory 
examinations prescribed in the following paragraphs, i.e , 

(&) Professional examination, regulated under the rules in 
the Public Works department Code; 

(b) Vernacular language 'examination, conducted under the 
rules laid down by Local Government. 

79. Superintending and Divisional Engineers akbuld see 
that the rales in this chapter regarding examinations, ancHhe 
serious consequences which may ensue from their neglect, are 


possible, as 'well as full information as to the scope of the subjects 
which the examinations will include. 

80. Every officer and upper subordinate is expected to 
have a general knowledge of the rules and procedure contained 
in the first two volumes of the Public Works depnrtmeut Code 
and in' this Manual, and of the forms' relating thereto, as well a<s 
a familiar acquaintance with the portions specially affeoting 
himself and his work. 


(a) Professional examination. 

8X. . The following rules relating to the professional 
examination of Engineer officers are prescribed by the Local 
Government: — ' 


(1) Assiitant Engineer*,* mmtpaii the prof eiaional examination within three 
years of joining their appointment* in lndi3, and increments falling 
doe after that period will be ‘withheld until the examination u 
pa*«ed. An Assistant Engineer desirous of undergoing the examin- 
ation will apply to the Soperiatendinu Engineer through the 
**■ " T • * * * ' *' ' ** application, will attach 

. ■ 1 * . ‘ laliScation which cannot 

• ■ . ■ ■ ■ regard to^ the officer's 


(If) Tl-fi 



• Except thou promoted from the Upper Saborflo*!* •sUMlihmesl (C. IB3). 
<1 


C 1C7-171 


« G 0 

(r.w 1>) 

Circular Ilf. 
P. XV , dated 
the Cth May 
1014. 


C. ICS, 317. 
333 and 
400 . 


C 1GT. 



20 


[II. — Rules for appointment and promotion. 

Engineers and Upper Subordinates. 

management of woik people 5 also that lie has made him self acquainted 
with the rolei of, and is conversant w ith, the forms of account in ose 
in the department. No theoretical point as would in ordinary prac- 
tice be met by a resort to ordinary books of reference should be in- 
traduced. 

( 111 ) The ciaminatioa will be ' ' * ' ... 

Superintending Engines ■ • 1 

with two officers of the 

committee will decide nh » ■ 

the name of the auccesifi ■ , 

the i*sne of necessary notification in the Gazette 

p • f* (G.O. (P. W J>.) no. MWE , dated the eth 0«triier.im- 3 n. E'«e no. 1035E 16 serial no. ii 1 


(b ) , Vernacxdar language examination. 


C. JG8-170 

82. Ad Assistant Engineer, ' (except 

an officer promoted 

•Vernacular 

from the*Upper Subordinate establishment) 
the lower* standard exa 

is required to puss 

language. ^ 

the f local 'Government 
meat in India, and in> 
will be withheld until 
rules regarding t' 
under M. G. O. "* 

issued 

Indian 

, 

officers are exem 

in tboir 


respective vernac 

rules as Europeans . 1 ' , .J , ” 

he same 


' Nor*.— On an officer passing tha vtrmcnlar eiaalcatlon by the Ufhtr or 1 a**. (tandarfi, 
the tact will be notified in the Gazette, am) the letters —L. or LJL: w ni be 
placed against bis name in the classtO ed tlat. 


o in. 82 A. An officer, other than an Indian, officer who passes 

C. App.’l# the vernacular language examination (Urdu and Hindi) by the 

para. 25. Lower or Higher standard, -will draw rewards according to the 
following scale: — r , 

* , ' Rs. 

(i) Lower standard if passed within two' years of joining the 

department In India ^ ‘ * ■ ... • ’ 80 

(11) Higher standard, after having obtained the reward for 
passing the Lower standard, provided the examination 
be passed within five years of joining the department 
in India . .. . v ... ... ... 120 

' (iii) For passing the Higher standard withanfc having previ. 

onsly obtained the reward of passing by the Lower 
etandard, within five years of jofong the department. 
ln India ... ... ... . 200 

Similar rewards may be granted to an Indian officer when 
the test passed by him is not allied toliis mother tongue, 

33 . Endeavour should as far as possible, be made to employ 
young Assistant Engineers on arrival in the country, in such ft 
manner as will afford them the' experience of work necessary 
to enable them to pass the examinations laid down in the 
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Engineers and Upper Subordinates, 

preceding paragraphs. Cases mav, however, occur in which 
■ *- *’ r u . - -tn, service, illness, or want of 

. committee, on officer may 
. on in question within tho 
prescribed period.* - In such cases an officer may, at the discretion 
of the Local Government, be afforded a reasonable extension of 
time and if he passes within this further period no penalty will 
be enforced. 

•Non.— (1) la the case ol all ofEcerj who are required to pass the foregoing eliminations 
before obtaining increment" sash Increments will hare effect from the first of the month following 

that la which the examination la held. 

Not*. —(SI In Cases coming under the pronnan of this paragraph tbs question ebonld, as a 
role, be raised for consideration b» the officer himself, who should address toe Local Gotemcaent 
through his Immediate superior, stating the facta of ths caae 

83A, (a) In the event of an officer failing to pass the 
examination} within the period specified, his inorement should be £ W* 
withheld f ond arrears of increment so withheld should nob on ‘ 0 
his passing tho examination be granted to him except in special 
cases, when his failure to pass has been due to circumstances 
beyond his own control. Failure to pass the examination with- 
in the prescribed period will not, however, affect the amount of 
an officer’s salary when ho has subsequently passed the examina- 
tion and he will then be entitled to the rate of pay correspond- 
ing to the length of his service. 

(6) When however the Looal Government has ns provid- 
ed in M. 83 extended the period within which an officer is 
required to pass the vernacular language examination, it may 
also sanction the paymenb to him of the reward ordinarily admis- ^ 83A 
sible on passing within the prescribed time. 

84. An officer of under 12 years’ service who is transfened 
to the United Provinces from another province where a differeut 
vernacular is current may, ab the discretion of the Local 
Government, be required to pass the Lower standard examination 
in Urdu and Hindi , prescribed in paragraph 82, within two 
years of bis transfer and should ho fail to do so, he will he 
liable to loss of further increments until he has passed. 


(c) Proficiency and High Proficiency examinations and the 
Degree of Honour examination in Oriental languages. 


U 


84A. Extracts from tho rules, etc., proscribed in tho 
Government of India, Department of Education, notification 
no. 80, dated the 6th June, 1914, so far aB they relate to the 
officers of the Imperial Engineer service in the United tonal no. 4.’ 
Provinces, are printed in Appendix 9. ' U o 

4»r0. 0. 0 (P. W. D ) do eu E. B., lilted ths 17th JnlJ, 1*18 ] 
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Chapter III.- — Duties of Departmental Officers. 


- t Tara, . Para - 

Anticipated lapses .«• 8S Encroachments aud unauthorised 

Powers of sanction 88 occupation of Government land I08 

Superintending Enginecrt’ duties 80 Building on Government land ... 11<J 
Superintending Engineers’ move- Maintenance of road .boundaries ... Il6 

ments ... ... 92 Treasury strong rooms ... Hi) 

Superintending Engineers.’ inspec- Monuments and buildings of nrchae- 

tions ... ... 93 ological and historical interest 120 

Superintending Engineers’ resi- Relations of departmental, officers 

dence* and headquarters ... 97 to officials and public bodies ... J30 

Transfers and postings, etc. .. 99 Preparation of projects ... 138 

Monthly list of estimates and Objectionable and excess expenditure 140 

appropriations sanctioned ... 102 Assistant Engineers and upper sob- 

Annual Administration Reports 103 ordinates ... ... 141 

Divisional and Sob-Divisional The Accountant-General ... 143 

charges ... ... 104 Communication of sanctions to the 

Divisional Engineers’ Inspections 107 Accountant-General 14? 

Anticipated lapses. 

85. While on the one hand every effort must be made by 
the departmental and other responsible officers concerned in the c. 249 
execution of public wc- 1 - * r ' ' 

judicious way the budg • • • ■ * 

heads and to prevent tt • r 

ations of this or of any . t 

the irregular or injud 

attention of Heads of departments, Superintending Engineers 
and all Public Works disbursing officers is drawn to the corre- 
spondence printed in .Appendix 10, which lays down the correct 
procedure to be followed in regard to prevention of ii regular 
expenditure such a3 : — 

(h budgetting for worki for which estimates have been sanctioned ; 

(u) spreading over tlio entire working sesson the aggregate grants allotted 
for expendituro in the year ; and 

(ni) surrendering freely, and at an early date, aPy funds not likely to be 
expended in the year for the purpoie for which they were given. 

86. To **-- pi -•-» - J c - ’* Eigineersto 

watch and con ■ ■■ - grants and C. 249- 

to ensure an cv * . • -’the year, /j’? w!'d , 

With a view es ■ I * ■: ’ ipenditurc ro.*es 4 A( 37 , 

in the closing months of the year, every Executive Engineer tUiedtheSisi 
should submit information in lk8*slatBments prescribed in Manual • 

forms nos. 17 and IS showing respectively — rp ‘ 

(1) allotments and expenditure on ell original (major) works in progress 
daring the year, and 

(2) allotments and expenditure on all original works -and repairs In' 
progress with He percentage tbs expenditure bears; to tbs aUotraest 
each month. 
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[III.~DiUics of Departmental Officers. 
Anticipated lapses. 

87. Under Ike revised instructions printed in Appendix 
10 referred ti> in . M. 85,, the budget .will include, with few 
exceptions, only works for which finally pauctioned estimates 
exist, and a list of works to be undertaken iu the budget year 
will be supplied to Superintending Engineers, in advance of 
the preliminary issue of the budget, to enable them to make 
preliminary arrangements, such as calls for tenders, etc., so that 
the works may be put in band at tbe earliest possible moment 
after the 1st April. It is anticipated that with the above facilities 
and an even distribution of the expenditure over the entire 
working, season, tbe whole of the sanctioned allotments will 
bo fully utilized, and lapses or relinquishments will be rare and 
unlikely. It is, nevertheless,’ imperative on all Public Works 
disbursing officers to relinquish, at once, any funds that they 
.find cannot' be spent within the year on the work for which they 
were allotted' to admit of their being usefully diverted to other 
works. Such reports should be made in Manual form no. ID, 
and dealt with In the following manner: — . ' i 

(i) Statement* ihould bo prepared separately for “ original works ” and 
“ repairs” under the fund head*. Imperial and Provincial. Sum* under 
Its. 600 on any individual worh or repair need not he reported. 
Those 'should be submitted through the Divisional Engineer to the 

<«T \ 



C. 261. 
M. 138 
C. 300. 


C. 262. 


Not* —Similar procedure ihoold ho observed in rcipoct of TMitrlct Bond funds, eiccpl that 
alter scrutinizing the vtatemcota received by him, the Divisional Engineer will transmit them to the 
Chairman of the District Eoard concerned for disposal under the rules to the District Dowd 
Manual, - , , . . , „ 

Powers of sanction . 1 * > s * 


88. A' schedule of the nature of.powers and the extent to 
which they are exercised. by Public Works officers in this province 
is printed iu Appendix 11. ' * ’ ' 


Superintending Engineers’ duties. 


89. i? the United Provinces it is .often convenient for 

projects to be. prepared iu the office of the Stib-Di visional officer 
(under the orders of the Divisional and Superintending Engi- 
neer--). * . 

90. The checking of fair projects in the Superintending 
Engineer’s office is carried dut by tho circle computor ' under tho 
general supervision of the Superintending Engineer. 
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Superintending Engineers’ duties. 

91 , The Superintending Engineer’s remarks on a project jj ^ 263 
may, as a rule, be conveniently recorded on the margin of the 
estimate. They may ba on a separate sheet if preferred, but should 
not form part of the forwarding letter. 


Superintending Engineers’ movements. 

927 To enable the Chief Engineer to communicate with 
him direot by post ar by telegraph m cases of urgency, the 
Superintending Engineer should keep the Chief Engineer 
informed, well in advance, of his postal and telegraphic addresses 
when away from headquarters. The information can be furnished 
by posb card, demi-official or official letter, or by telegram, aud 
should be addressed to the Personal Assistant by name when he is 
with the Chief Engineer, otherwise to the latter by name. 

Not* —Similar procedure should ba observed by lha Sanitary Engineer, the Electric 
Inepector and tha Conwltlng Architect on oocaalona when they are away from their reipectlva 
headquarter! 

Superintending Engineers’ inspections. 

93 . The detailed reports of theft inspections, which have 
.to be drawn up by Superintending Engineers, for the informa- 
tion of the Chief Engineer, 'should .embrace all the points m 
regard to works, establishments, and offices of Divisional and 
Sub-Divisional officeis, and should deal fully with all matters'of 
executive and administrative interest. The necessity of making 
frequent tours of iuspectiou and of reporting in detail on each 
occasion, must be carefully observed. In cases of extensive 
damage to works from floods or other causes, Superintending 
Engineers should submit copies of inspection notes without loss 
of time to the Chief Engineer. Besides furnishing each Divi- 
sional Engineer with a Copy of the portion which refers to his 
division, the Superintending Engineer will, at his discretion, 
send extracts to Commissioners and Heads of departments in 
regard to matters concerning their departments. 

94 .. The arrangement in this province, by which the 
Bub- Divisional officer, and not the Executive Engineer, is as r 
n rule the disburser, lias necessitated some modifications in the 
rules regarding the formal inspection of offices. The detailed 
inspection of the disbursing office in the manner indicated by 
Code form no. 144 A devolves on the Divisional Engineer. 
This does not however absolve Superintending Engineers from, 
tho responsibility imposed upon them of satisfying themselves 
by personal inspection that the divisional and sub-divisional 
offices in their circles are in officienfc order. • Such inspections 
will be facilitated by a reference to the reports of the last 
Inspections by tho Accountant-General and the Divisional 


C. 168. 


C. 208 to 
271. 


U. 274 


M. 107. 
C 208-272. 


iuq ca«o ot sub-d i visional offices os occasion requires. Q.sm. 

— 0T * Tt*) AU bnlUlon of hl.tflrieU mod .rchltoctord IsUrett lot which tho 'Pehllo Work* SI. 12". 
IrSi °* * T, W®“1W». WWt t» mlodlMlly ioipoctod *nd leporad on by 8op«iiiUnd!of C *32 
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. Superintending Engineers’ inspections. 

95. Superintending Engineers should bring to the notice 
of the Chief Engineer any practice* or expedients for improving 
or expediting work or procedure which, during their inspections 
or at other times, they find have been successfully adopted by the 
Divisional or Sub-Divisional officers in their circles, and which 
might in their opinion be advantageously introduced elsewhere. 
Specifications and designs, for example, may often he usefully 
disseminated by this means. 

96. The accounts of works estimated to cost not more than 
Rb. 5,000 are not kept by sub-heads unless specially ordered by 
the Superintending Engineer. '-If therefore a Superintending 
Engineer thinks ho ie likely to require works slips for any ■ 
particular' work estimated to cost less than Rs. 5,000, he must 
order the account to be kept by sub-head9 from the commence- 
ment. Unless he does so he must be understood to have no 
intention of calling. for, works slips at any later period. 

Superintending Engineers’ residences andjieadquarters. 

97. The permanent residences of the SnpeiintendiDg Engi- 
neers of the four cirole3 of superintendence in the Buildings and 
Roads branch are fixed as follows:— 

lit Circle ... ... ... ... Meerut. 

2nd ,, '... ••• ’ ••• •— ioeknow. 

3rd * * .„ . •>»• ’ ... Allahabad. 

4th " " ... ... ... ••• Kjsabnd. 

98. The headquarters of Divisional Engineers and 
Diitrict Engl peer a ar0 at t h e c i,j e f c j v jj station of their respective 

Dutrict Surveyor* ... , , 

divisions and districts, as constituted in Public Works depart- 
ment, (Buildings and Roads), notification no. 235GE/1410, 
dated* the 20th November, 1914, and , shown in the following 

statement : — 


Circle. I Dlviiioo | District or iub-dWiaion. | Circle I Divltlon > District or.inh-divi.Ioa. 


f Dthra Dnn. 
Dehrs Dun } S»h»r»npnr. 


I . ] Pilibhit. 

Uaroilly .. j j Bsreilty. 


. j usreniy. 

( J Shalij»h»npar. 


f j Uijnor. 

Uoredibtd ] Morsdsbed. 


S I Lncknow, I sub-division, 
I Da., II dit to. 
Uoao. 

! Rie Iisreli. 

/ 1 Salnl T*l. 

V Gsrhwsl. 

1 Almors. 

(j AyerpsUi *nb-dl*Uion. 
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Superintending Engineers’ residences and headquarters. 


Circle 

Division. 

District or Biib-chvislon. 

Circle 

Division. 

District or sub-division. 


FarToVb*' ( 
abad. ^ 

Farrakhabad 

Mainpari. 

Etawab. 


Fyzabad j 

Pjzabad. 

Partabgarb. 

Sultsnpor. 

Bara Bank! 



Banda. 

Cawnpore. 

Fatehpnr. ^ 


*■ 


Cawnpore 1 


Gonda ... 5 

Gonda. 

Babraiob. 

Haiti 




6C 



Allahabad < 

Do. ' II ditto. 
Government Hondo anb- 
- division, 

Mifvapur, 

t2 

Benares | 

Benares. 

Qbaupnr. 

Jauopnr. 





Gorakbpnr. 

Azamgsrh. 

Ballta. 


... | 

Jhansl, 

Hamlrpar. 

Jala no. 


Gorakbpnr 3 


Transfers and postings. 


99 . Superintending Engineers may transfer and post 
within their circle assistant engineers uud upper and lower C.27D, 293 
■subordinates, when not in charge of districts, and all office (?)■ 
and petty establishments under their jurisdiction. 

Divisional Engineers may, transfer within their divisions C. 320 , 329 
upper and lower subordinates when not in charge of districts. . 
They mny likewise, but with the prfevious sanction of the Supe- 
rintending Engineer of their circle, transfer members of the 
office and petty establishments. 


Not* — (1) The Son It ary Engineer to Government Incompetent to trtnifer ind poet within 
hla Jurisdiction Engineer officer! end Upper Sobordinete* employed under hU control. 

Nor* — (*) Bob-Oreneen will only be transferred from one elyd* to euotbir, coder eery f pedal 
circumstances, on publlo gropnds, end not at tbe request ot the Sob-Oreneer concerned. Eich 
ciroie le (0 Itself anfficlently largo to admit of truoefere gtTing complete change of work, climate 
and superior officers. 


B. K. Bio 
no. J393E, 

notes pagel?, 

C. 279. 


„ 100 . All transfers, postings and other changes' in the C. 2S0. 
Engineer and Upper subordinate establishments of the oircle 

should be reported by 1 ' - c • 1 - 

Manual form no. 7 ■ t . 1 : ’ U.158. 

of the Local Governrot . t ■ •' 

establishment should he separately reported on the same form once 
a month. In addition to this weekly report a direct special report 
of every transfer or posting by a Superintending Engineer of 
members of the Engineer establishment should bo submitted 
to the Chief Engineer immediately the order isfues to enable - 
the necessary notification to bo published. All postings and 
transfers of District Engineers and District Surveyors require y. 142 , 
the previous sanction of the Chief Engineer. 


Not* — S im Use procedure that! b» followeJ by tba S*nlt*rr Engineer to Gorerntnenl In C, 290. 
rerpect ct tba Engineer officer* and Upper njbordloite* employed withto M« jnrfkdlctloB. 


101 . When an officer or subordinate takes over ebargo of 
a circle, division or district, he should, besides submitting the 


5 
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usual report, inform the Chief Engineer direct the earns day 
letter of the date (foronoon or afternoon) on 'which he assut 
charge. - 

Monthly list of estimates and appropriations sanctioned. 

5 . 02 . This return will be prepaicd by the Superintend 
Engineers in Code form no. 48, and submitted to the Ci 
Engineer for transmission to the Accounts ut-General by the 
of the'raonth succeeding that to which it relates. It should 
compiled from the registers of sanctioned estimate" and npp 
pnations under the fund rind service heads concerned, and v 
exhibit sanctions accorded by Superintending Engineer^, Eie 
tive Engineers and Military authorities to estimates and requ 
tions for original ivories aud repairs executed by Public Wo 
agency. | 

In the case of eitimates for Postal aud Telegraph buildii 
a note showing the amount provided for each separate buildi 
should be made. 

The appropriations sanctioned by Controlling officers fr< 
their petty works reserves and communicated to Superinteudi 
Engineers Will aho be eatcied in Code formjio. 48 by Super 
tending Engineers. All sanctions to estimates aud appropr 
tions of funds accorded by Superintending Engineers w 
likewise be entered in this return. 

The source from which funds are allotted should iuvariab 
be entered in the column of remarks against each work. 

| Annual Administration Reports. 

103 - Rules for the preparation of the* Annual Admimsfci 
tion Report will be found in M. 731 — 745. 

Divisional and Sub-Divisional charges 

C, 205. X,0£. Throughout this Manual the officer in iminedia 

charge ot a division i> sty led the Divisional Engineer, 

C.29G. _ 105 . In the United Prov inces the regular Sub-Division 

charges are, as a rule.contermioous with the Civil diytric: 
Officeraof the superior establishment in charge of such sub-div 
sions are entitled DUtuct Euginecrs : S u bo rdi mites when 
similar charge are entitled District Surveyors Roth are di 
' bursers and Sub-Divisional officers. Other sub divisions rar 

fiom time to tiroo be formed of a peunnncDt or temporal 
character,* the officers or subordinates in charge of which m> 
or may not bedisbursers. Under the organization in the Uuilt 
Provinces, some of the duties and responsibilities prescribed: 
the Public Works department Code, a-s those of the Exccuth 

■'* V 

, . ' ■ bet 

*’ eas 

' n i 

■ • ■ . trii 

■■ .* tl 


M. S28 

m7s97. 
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Divisional and Sub-Divisional charges. 

term District Engineer must be understood to include District 
Surveyor, unless otherwise stated or apparent from the contest, 

105A. The allowances granted to subordinates for holding 
charge of sub-divisions will be regulated in eccordauce with the 
rules printed in M. 210A. 

[B. E. file po. 1Q3SE ] j 

106 . Officers and subordinates in charge of eub-divisio us 
must subscribe tbeir departmental rank and title after their 
names on all letters, reports, estimates, plans, and other official 
documents and these must be reproduced iu full in all copies 
of documeuts. 

2.0 6 A, (a) A report of the progress on projects for which 
funds are provided in t tie budget or have been provided by Heads 
of departments or by District Boards; but for which fair estimates 
have not beeu sanctioned will be submitted monthly in Manual 
form no. 2l by eacli Executive Engineer, through the Superin- 
tending Eogineer, eo nj to reach the Chief Engineer’s office by 
the 5th of each mouth. 

The first report will issue from the Chief Engineer’s 'office 
immediately after the budgets are printed off, and it will be kept 
posted up by Executive Engineers aud circulated regularly in the 
order Indicated on the form. 

(b) Lists of works in progress without sanction to 
estimate and allotment of funds will be prepared nod submitted 
in Manual form no. 22. 

Divisional Engineers' inspections. . 

107 . In the United Provinces, where the duties of 
Executive Engineers as disburses devolve largely on’ Sub- ' 

T 1 ' ’ n '" “ ' 1 * , ‘ ’ 1 ’ .• -esponsibilitiesand • 

to the inspection 
bordiuates apply, 
regard to tbeir 
ier Sub-Divisional 
■ ■' e following rules 

reproduced with slight modification from Code form no. 144 A: — 

u)- - ; *- 


(II) • ' . 

‘ ■‘ ,l • • i ,* .’ «t«la lialf margin 

(til) In ■ ... ■ . a diibn nr, the 

1 1 'j ’ cr to duhariieg 



M. 260. 


B. It. fife no. 
11 B — 8M. 
notes, pages 
33-30. 


C. 295-207, 
319 

C. 2C8-272. 


U. 9i. 
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• usual report, inform the Chief Engineer direct the fame day by 
letter of the date (forenoon or afternoon) on 'Which he assumed 
charge. ' • 

Monthly list of estimates and appropriations sanctioned. 


c. 2SS. 


C 838,839. 
M. 455. . 

M. S2S 

M*. 207. 


,V- 

C. 291£-~ 


102. This return will be prepaied by the Superintending 
Eugineer3 in Code form no. 48, and submitted to the -Chief 
Engiueer for transmission to the Accountaut-General by the 5th 
of tho'mouth succeeding that to which it relates. It should be 
compiled from the registers of sanctioned estimate* and appro- 
priations under the fund and service heads concerned, and will 
exhibit sanctions accorded by Superintending Engineers, Execu- 
tive Engineers ami Military authorities to estimates and requisi- 
tions for original worts and lepaira executed by Public Works 
agency. 

In th® case of estimates for Postal and Telegraph buildings 
a note showing the amount provided for each separate building 
should be made 

The appropriations sanctioned by Controlling officers from 
their petty works reserves aud communicated to Superintending 
Engineers will also be enteied in Code formjio. 48 by Superin- 
tending Engineers All sanctions to estimates nud appropria- 
tions of funds accorded by Superintending Engineers will 
likewise be entered in this return. 

The source from wlioli funds are allotted should invariably 
be entered in the column of remarks against eacli work. 

Annual Administration Reports. 

103 . Rules for the preparation of the’ Annual Administra- 
tion Report will be found iu M. 731 — 745. 

Divisional and Sub-Divisional charges. 


C. 295. 
C. 296. 


10^-. TLroughont this Manual the officer iu immediate 
charge ot a division is styled the Divudona! Engineer. 

10S. In the United Provinces the regular Sub-Divisional 
charges are, as a rule, conterminous with the Civil districts. 
Officers of the superior establishment in charge of inch sub-divi- 
sions 'are entitled District Engineers: Subordinates when in 
similar charge are entitled District Surveyors Both are dis- 
burses and Sub-Divisional officers. Other sub divisions may 
fiom time to time be formed of a permanent or temporary 
character,* the officers or subordinates in charge of which uny 
or may not be dUbursera. Under the organisation in the United 
Province*, some of the duties and responsibilities prescribed iu 
the Public Works department Code, as those of the Executive 
■"* ’ ’ ’ ‘ * ■ T '' • District Surveyor, or 

■ . ■ endeavour has been 

. * ' here thi-> is the case. 

1 ■ . ■ e rules laid dovv n iu 

C. 332 and 33S, it being understood that U. 332 applies to District 
’Surveyors. In this Manual and Government ordors generally the 
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Divisional and Sus-Di visional charges. 

term District Engineer must be understood to include District 
Surveyor, unlo s otherwise stated or apparent from the context. 

105A. The allowances granted to subordinates for bolding 
charge of sub-divisions will be regulated in occoulauco with the 
rules printed in M. 210A. 

[B.B. file no. 103CE.] i 

106. Officers and subordinates in charge of sub-divisions 
must subscribe their departmental rank and title after their 
names on all letters, reports, estimates, plans, and other official 
documents aud these must be leproduced in full in all copies 
of documents. 

106A. (a) A report of the progress on projects for which 
funds are provided in the budget or have been provided by Heads 
of departments or by District Boards; but for which fair estimates 
have not been sanctioned will be submitted monthly in Manual 
form no. 21 by each Executive Engineer, through the Superin- 
tending Engineer, so into reach the Chief Engineer’s office by 
the 5th of each month. 

The first report will issue from the Chief Engineer’s office 
immediately after the budgets ore printed off, and it will he kept 
posted up by Executive Engineers aud circulated regularly in tbo 
order indicated on the form. 

(6.) Li-ita of works in pi ogress without Panction to 
estimate and ullotmont of funds will bo prepared and submitted 
in Manual form no. 22. 

Divisional Engineers' inspections. 

107. In the United Provinces, whero the duties of 
Executive Engineers as disburscis devolve largely oh Sub- ' 
Divisional officers, tho Code rules defining the responsibilities and • 

•'to tho inspection 
bordinates apply, 
regard to their 
er Sub-Divisional 
. ‘ o following rulfl3 

reproduced with alight modification from Code form no. 1-14A; — • 
(!) - • • • 


(II) ■ ■ • _ . . ■ 1 ■ ■ • . * 

Divisional Engineer in hli inspection It is not exhimtive anil • 
inay ba eipmiieil by tbs Divisional Engineer at Mi discretion, 

■ " * ■ • • ■ tain half margin 

(!!!) !° " ■ • «• * ■ a ditbn.ser, the 

1 1 ■ *••»■■ ■■"er to disbursing 


M. 260. 


B. It. fife no. 
110 — SHI. 
aotes, pages 
3S-30. 


C. 293-207, 
310 

C. 2C8-273. 


M. 01. 
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usual report, inform tho Chief Engineer direct the same day by 
letter of tho date (foronoon or afternoon) on* which he assumed 
charge. 

Monthly list of estimates and appropriations sanctioned. 


C. 289. 

G 833,839. 
M. 455 

M. 328 

M'. 297. 


C. 291*- 


102. This return will be prepared by the Superintending 
Eugineerg in Code form no. 48, and submitted to the Chief 
Engineer for transmission to the Accountant-General by the 5t!r 
of tho mouth succeeding that to which it relates. It should be 
compiled from the registers of sanctioned estimates and appro- 
priations under the fund nnd service heads concerned, and will 
exhibit sanctions accorded by Superintending Engineers, Execu- 
tive Engineers and Military authorities to estimates and requisi- 
tions for original works and repairs executed by Public Works 
agency- 

In tho case of e-t inflates for Postal and Telegraph buildings 
a note showing the amount piovided for each soparato building 
should be made 

The appropriations sauctioued by Controlling officers from 
their petty works reserves and communicated to Superintending 
Engineers will aLo be entered iu Code form_.no. 48 by Superin T 
tending Engineers All sanctions to estimates and appropria- 
tions of funds accorded by Superintending Engineers will 
likewise be entcrod in this return. 

Tho source from which funds arc allotted should invariably 
be entered in the column of remarks against each work 


Annual Administration Reports. 

. 103 . Rules for the preparation of the* Annual Administra- 
tion Report will be found m 51. 731 — 745. 


Divisional and Sub-Divisional charges 
C, 295. 105 . Throughout this Manual the officer iu 'immediate 

charge ot a division U styled the Divisional Engineer. 

C.29C. 105 . In tile United Pro\ im.es tho regular Sub-Divisional 

charges arc, ns a rule, conterminous with the Civil districts. 
Officers of the superior establish me at iu charge of Mich Bub-divi- 
sions are entitled District Engineers : Subordinates when in 
- • similar charge are entitled District Surveyors Roth are dis- 
' bursers and Sub-Divisional officers Other sub-divisions may 

from time to* time be formed of a peunnient or temporary 
character,* the officers or subordinates in charge of which m ty 
or may not be disbursera. Under the organization in the United 
Provinces, some of the duties and responsibilities prescribed iu 
the Public Works department Code, a^ those of the Executive 
Engineer, devolve on theDfstiict Engineer, District Surveyor, or 
, . other disbuisingSub-DivUional offieir, and an endeavour has been 
made in compiling this Manna! 

Bnt all ca'ep of doubt should bef 
C. 332 and S3S, it being undeTsto< 

Surveyors, la this Manual and Government oruors generally me 
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Divisional and Sub-Di visional charges. 

term District Eugineer must be understood to include District 
Surveyor, mile s otherwise stated or apparent from the context. 

105A. The allowances granted to subordinates for holding 
charge of sub-divisions will be regulated in accordance with the 
rules printed in M. 21 OA. 

[B. B. file no. 10SCE.] . 

106 . Officers and subordinates in charge of eub-divisious 
must subscribe their departmental rank and title after (heir 
names on all letters, reports, estimates, plans, and Other official 
documents aud these must be reproduced in full in all copies 

of documents, 

106A. (a) A report of the progress on projects for which 

n ^,.1 ... ♦ U_ . ~ I A TT..J 


form no. 21 by each Executive Engineer, through tfie Superin- 
tending Engineer, sons to reach the Chief Engineer's office by 
the 5th of each month. 

The first report will ifl3ue from the Chief Engineer's office 
immediately after the budgets are printed off, and it will be kept 
posted up by Executive Engineers and circulated regularly in the 
order indicated on the form. 

(b) Lists of works in progress without sanction to 
estimate and allotment of funds will bo prepared and submitted 
in Manual form no 22. 

Divisional Engineers’ inspections. 

„ 107 . In the United Provinces, wbero the duties of 
Executive Kugineeis as disburseis devolve largely on’ Sub- ' 
Divisional officers, the Code rules defining the responsibilities aud • 



(II) ' 


(III) 


no 35. This form is intended as a me mo rand a a to assist Iho 
Divisional Engineer ia Ms inspeetlon. It 1* not eibanstlve and- 
may bo expanded by the Divisional Engineer at Ills discretion, 
additions I matter being inserted an separate sleets In half margin 
i-«„ ’s'*' - * end of it. 

■ * ' 1 ■ . ’ » ii ft s disba.ser, tbe 

* * " • ■ • •• ■ which refer to disboriicg 


M. 260. 


P. It. file no. 
11 B — 8M. 
notes, pages 
33-39. 


I. 295-297, 
319 

!. 268-272. 


t. 94. 
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[III. — Duties of Departmental Officers. 


C. 298. 


C. 911. 
C. 298 
M. 633. 


M. 117. 


Divisional Engineers' inspections. 

(IV) *»*?•--■— — *. *. by tbe inspecting officer, anil 

• therein noticed bare not been 

. ■ ■ * nioantly noticed as matters oa 

■ ed bat not attended to. The 

report should also, as a rule, show briefly what stops hare been 
taken to remedy all defects previously noticed. 

_ (V) The Sub-Divisional officer should, if possible, be at hand daring the 
inspection to answer questions, and give any information or ex* 

(V1) - • 

Sab Divisional officer This copv should be returned to the 
Divisional officer after perusal, ana should bo retransmitted by the 
Divisional Engineer to the Sob-Divisional officer with such orders 
endorsed on it as may be necessary ufter tbe original is returned 
by tbe Superintending Engineer with bis remarks to tbe Divi- 
sional Engineer. 

Encroachments and unauthorized occupation of Government 
J land. 

Z08. The construction on Government land in charge of 
the Public Works department of a building, well, or other 
structure (whether permanent or temporary) by a tenant or 
any other individual, official oi private, and whether for a public - 
-or private purpose, or the occupation or disturbance of the eur- 
fnce of such land, "except such as a tenant is entitled to effect), 
without tbe knowledge and content of the Divisional Engineer 
is to be considered an encroachmeut. 

109. As6oouasauy encroachment is noticed, a report / 
should immediately be sent by tbe Publio Works officer to the 
Magistrate in whose district the encroachment has occurred : 
thercatter .the responsibility of removing such encroachments will 
lie with the Civil authorities ; but if satisfactory action is not 
taken, the Public Works department should continuo to draw 
attention to the caso. The divisional and sub-divisional officers 
should keep each other informed of encroachments noticed and 
of the action arising from them. In this connection see Appendix 
12 . 


C. 299 ' 

M. III. 


Building on Government land. \ 

110 . Sanction of Government in the Public Works depart- 
: ■ ’ to tho Divisional En- 

imenced by any other 
j- ' !‘ . her body or individual, 


File no. 2SD* 
3 (8»hvr»n* 
- P“»)* 


the caso 
» first ins- 
t through 
Revenue, 
oncorned, 


through the official occupying the building. 
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III. — Duties, of Departmental Officers. | 

Building on Government land. 

111 . When it is proposed to construct a well, culvert or 
building which will be wholly or partly within the boundaries of 
•a local metalled road, the District Board shall first consult the 
Divisional Engineer. If he'has no objection, the Board may 
allow ibe proposal. .If the Divisional Engineer’s opinion ie 
against the proposal, and the Board does not accept it as correct, 
the Board shall not itself approve the work but shall refer the 
question for the orders of the Commissioner. 

112 . Superintending Engineers will sanction all applica- 
tions for the construction of wells, culverts, etc., within the 
boundaries of Provincial roads. 

These sanctions will he subject to the conditions that the 
work is done to the satisfaction of the District and that 

in the case of wells, the applicant relinquishes all proprietary right 
thereto and that it will be available for general use by the public. 
In the case of culverts, etc.; the .conditions should be that the 

Work is carried out to the satisfaction of the District 
and that tbe applicant acquires no proprietary right and is willing 
to remove the structure at bis own coat at nDy time if required 
to do so by Government. 


Note.— Whenever MMiwIarj ars »Uo»re4 to bmld w»U», culvert*, i 
an agreement in Msnual form no 3# must.be ereented and recorded In : 
office, a report ol record being made to the Superintending Engineer. 


113 . Whenever any Municipal Board, or other body, desires 
to construct a building on Government land, or whenever any 
Barristers, Pleaders, or Mukhtarsaie desirous of erecting accom- 
modation on Government land for their convenience when 
attending tbe courts, the following conditions shall be agreed to 
by the parties concerned : — 

I.—Th- - ‘ -• *■ 1 


action is taken. 

H.~-* Before tha erection of tbe boose of building ia commenced, an 


III.— Tbe Secretary to Government, United Provinces, in tbe Public Work* 
department, may re-jmra tbe building to bo constructed by tbo 

•Not* — (n In the ca«o ef « E»r jkssorbtlnn nr e"*™—** Nr 1 * 


Note* on aeri- 
al no. 21 of 
file no. 192. 

W.-l. 

I*. 6. G. dept, 
notification 
•no. 207-1 X- 
82 dated 
tbe 28th 
March, 1916 
para. 16 . .r 
File no. 193 - 
TV/l. 


Circular no. 
10-P. W. 
dated tbe 
28th JnJy; 
1891, 


-M- 70. 


File no. 4B/1, 
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Building ok Goveenmcnt land. . 

officer# of tie C'nblfc TVqjls department, in which case ita 
estimated cost must ba pa‘.d Into the Government treasury before 
the work is commenced, together with a chaige of 12 per cent, for 
the supervision of the construct 'on of the building. If tho 
• construction of the building, together tilth the charge for super- 

vision, amounts "to more than the sum deposited, the parties 
concerned will hare to paj the difference before they tube possession 
of or occupy the building, if to less, tbs difference! will to 
refunded to them 


Government and tbo party or parties ccucerned 10 tl e S.V-J 6trnCt0ro 
shall in such events not be eutitled to any compensation therefor 
V.— Neither the Municipal Hoard, Barristers, Pleaders or SInkbtars, or 
‘ < *' • i ’ <’ »*• ** r - ‘‘f’r •>— '"essors, exeentors, 

» • <■ i., ./.•<•. i . right or merest 

• -r *. •« .■ •. •, and such Board, 

!’#*r | , ,<. * ir soccesaors, etc., 

■ I • .i *. • ’ . * . • r tenant, with tho 

exception of lead ic reuse 

VI —Tbo Government aball also he at liberty to rcqnire the removal of 
the house or building at any time on piymcnt of the value of tho 
structure, as determined by the Superintending Kogmecr, according 
to its then condition or state of rep-ir. 


VJI —No additions or alterations sub.eqnently required should he iniide t6 
Ibc homo or building nntil Ho plans thereof ha ta been npprored 
and the sanction of Government accoidcd to tho same 


114 . Whenever any Barristeis, Pleaders, or Mukhtars are 
granted permission to erect a building in acoordanco with these 
rales, an agreement in the tallowing form imi-t bo duly entered 
into by all concerned. Thereafter every Barrister, Pleader or 
Mukhtar, on fiist admiBsion to the uso of the building, must 
execute aud register a similar -agreement. Such agreement 
(prinfed'as Manual form no. 37) should ho properly stamped 
before execution, and registered, after execution, within tho 
period of time allowed by law. 


Form of Agreement. 

Whereas flis Honour the Lieutenant-Govcrnoi of the United 
Provinces of Agra aad Ottdh ha-, iu Ivesolution uo. 10 P. W., 
dated tho 2Sth July, 1891, laid down certain rules under which 
building* foi tho accommodation of Barrister-, Pleaders, aud 
Mokhtars attending tbo public courts may be erected on Gov- 
ernment land, and whereas the Barristers, Pleader-, and Mukh- 
tars of tho district of have, in accordnuce with tho 

rules aforesaid, applied for leave to erect a building tor their 
accommodation upon the Government lapd in the vicinity of the 
Courl-house.at » &nd 
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Bonding os Government land. - 

whereas sucli leave to erect such building lias been granted in 
letter no. - , dated the , from the Secretary * 

to the Government, United Provinces of Agra and Oudh" in the 
Public Works department, to the 

' Now we, tbo Barristers, Pleaders, and Mokhtars of the * 
district, whose signatures are hereunto annexed, 
in consideration of being allowed to erect the said building upon 
the said Government land, do agree and undertake with the 
Secretary of State for India in Council, his successors in office 
and assigns, on bohalf of our&elves and all persons to whom thp 
said building, or the use of the said building, may be assigned, 
allowed, or granted under rules to bo framed by as and sanc- 
tioned by the for the time being 

, Firstly .—' TLstwe shall maintain tbo nid building in proper repair, and 
that we chat] at all times, without objection, make each repairs to the said bmld- 
ing is the Superiot^ding Engineer of the Circle may by letter, under his 
signature, require to be siade 

Secondly .— That wo shall not, without the permission of Government, la 
the Public Works department, devote the said building to any other purpose 
than that for which it « nllowcd to ha erected .that is to say, the accommodation 
of tbe Pleaders of the district of fo r par. 

pose3 connected with their practice in the Civil and Criminal Coarts. 


Fifthly . — That we shall without objection pay nil taxes chaigcable upon 
the said building whan erected, whether such taxos ho leviable by law upon land- 
lord or tenant, abvoys save and provided that ws shall not be liable to p a y j an j 
revenue. _ 

Sixthly — That if Government require tbo removal of the said buildins 


Serenthly — That uu aJJuum or alteration* subsequently required will be 
made to the »nl butJing nntil tbo plans, thereof have been approved and the 
■auction of Government accorded to the same 

US. A- tl»e Assistant Government Advocate disposes of ull 
ordinary conveyancing noth, all deeds to which the Government 
ts a party, vent to the Government Advocate, should be addressed 
to tlio Assist uit Government Advocate. 

For mic* regarding engrossing, executing, stamping and u. Q.O. 
registering of instrument*, see Appendix 13. si 1,-1649, 

1666. 
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[III. — Duties of Departmental Officers. 


Maintenance of road boundaries. 


C. 298 


G. O, co 
C72-3B R., 
dated tbs 
22nd May, 


VIII, 12. 
Serial do. 12 
of file 
no 225R, 
M. 485 


116. Road maps, showing accurately the boundaries of all 
let and 2nd class roads in charge of the department, should be 
kept, corrected tip to date, in the divisional office. 

117. Divisional and Sab-Divisional officers when inspect- 
ing their roads should be specially careful to notice promptly, any 
encroachments on the road boundaries. The need for watchful- 
ness in this respect is all the greater as encroachments are almost 
invariably made very gradually. 

X18. Wherever tho alignment of a new railway involves a 
diversion of an existing road, the acceptance of the local author- . 
ities in charge of the road of each proposed diversion should invari- 
ably ba obtained before any work thereon is put in hand. 


Treasury strong-rooms. 


119. The following rules, regarding the security of treasury 
strong rooms, so far as they affect the Public Works department, 
are extracted from the Board of Revenue circular no. 31-X, para- 
graphs 5 to 9 [Board’s book of circulars, volfirae I-I, 1907] * % 

(c) Rules for storage of coins in treasuries both at headquarters 
-andtahsils. 


6 The following ere the authorized methods of storing coin in strong 
rooms 

(i) Id bags of uuiform contents, plsced in strong iron boxes or safer, or 
wooden chests, or built recesses or wells, each of which hui two 
independent locks, both of which must be opened before access ia 
obtsiued to theeonteots. One of the keys to remain m charge of 
tho treasurer, the other of tne gazetted officer in charge. 

(il) lo bags of uniform contents piled upon trestles. This method is not 
admissible unless every door, window, drain, skylight, ventilator or 
other aperture in the walls of the strong room is so closed as to pro- 
vent the insertion of any rod or instrument within the room, 

(iii) Temporarily in boxes prepared for remittance in the manner prescribed 
in the account code. 


C . 200 . 

*G. O. (Reve- 
nue) co 1517/ 
I— 581, dated 

1910 


7. Copy of the Executive Engineer's certificate and of the ^District Soper* . 
intended’* or Commanding Officer's order sbxtl to suspended in a conspicuous 
place within the strong room, and it shall be the duty ot the officer >n charge of 
the treasury to see that any conditions as to the manner of storage expressed In 
these documents are acted upto 


♦ BuiUtafs and Eoidx Stines', fora no. St, 
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III, — Duties of Departmental Officers.] 

Treasury strong rooms. 


C 200 


Engineer, and that for the security of cherts and other treasury furniture, not 
heiog part of the building or fixtures, shall remain with the officer in charge of 
the treasury. 

Nor*.— (1) A Snb-DhWonal officer's 'certificate nry be accepted for outlying win-treasuries. j— / -» 

In giving a first certificate {of^FtTutijing treakiry, or In renewing a certificate, the Bud Divisional — H 

officer ltUl^t bound by the shove roles. 

Not*. — ( 2) Executive Engineers when the; visit the neighbourhood of a treasury, shall Inspect 
It, and. If the last certificate was signed by a Bub-Divisional officer (District ; shall also 

Inspect the trea aury building and certify to its safety, or should defects exist, specify ivhat altera- 
tions are required 

Monument’s and buildings of archaeological and historical 
interest. 


120 . The Government of India having issued stringent c 8Q0 

orders regarding the care and preservation of all monuments ' 

and buildings of archaeological and historical interest, a careful, 

and exhaustive' survey bflB been made and a detailed descriptive 
list prepared of all structures of this character in the United 
Provinces, both public and private, in the preservation of which 
the State is interested. This list is printed as Appendix 14, 

121 . Under the Ancient Monuments Preservation Act 
(VI 1 of 1904) all ancient monuments not already shown in the 
Public Works department list of archaeological works [Appen- 
dix 14], which it is considered desirable to protect from 
decay, may be declared so protected by notification under the 
Act. When eo declared, the Government acquires no proprietary 
right or title to the property but its maintenance in good order 
cither by the Government or -the owner, is secured in terms of 

the agreement entered into under section 5 of the Act. i 


122 . Proposals emanating from the Public Works depart- 
ment for the protection of any monument, should be submitted 
thiough tho Archneological officer to the Commissioner. The 
latter, if he acquiesces in the desirability of protecting it, will 
forward' the proposal to Government accompanied with a draft 
notification for publication in the gazette. The Local Govern- 
ment will, beforo publishing the notification, consult the 
Director-General of Archaeology in ca«es in which that officer 

• Building* l°d Eoadn lUsul, folB BO S3. 

6 




111. — Duties of Departmental Officers'] 

Monuments and bui ldings op Archaeo logical and 

. ” 81 . 

Add the following after paragraph 127 P. TP- D. Manual 
'Orders . 

£27A. Tho following procedure shall be adopted iu the 
tbmtssion of conservation notes drawn up by officers of tho 
rchaeological department in connection with archaeological 
lonuments . • 

ANCIENT MONUMENTS SITUATED IN BRITISH TERRITORY AND 
IN NATIVE STATES UNDER LOCAL GOVERNMENTS’. 

I. (a) Conservation notes written by provincial arehmologleal officers on 
ancient monuments (a British territory and in Native States under 
local Governments will in the first instance be submitted in proof 
by those officers to the Director Gencrtl of Archaeology who will, 
•abject to the condition stated in clause II below, return tbe notes 
to the provincial officer* irbo will then submit them to the local 
, Governments concerned • 

(6) Conservation note* drawn np by the Director-General of Archaeology 
on monuments in British territory or on-thcie!n Native States 
under local Govemmoots will, subject to tbe condition stated in 
clansc II below, be submitted by him dnect to the local Governments 
concerned 

•II. (a) In any exceptional cases the Diwctor-Genorttl should sobmit copies of 
Tils own notes as well as those cf provinci il officers to the Govern- 
ment of India m tbe department of Education. 

»(i) Copies of alt notes drawn np by tho Director.Oeneral of Archaeology and 
of those by provincial officers will invariably bo submitted by tho 
Director-General to the Government of India for information. 
(EdBcition-ArebiMlorj) no 323, datil ths ZUh Aocost, 1911 B. sad B file no. 
J37SI. serial no sioj 

I27B, Sabj'ecb to tbo reservations staled in clause (c) 
S>elow, the following subsidiary instructions have been laid down 
regarding the pieparation and submission to the Director-General 
af Archaeology of notes drawn up by archaeological and public 
works officers for the conservation of ancient monuments : — 

(<0 • ■- * •***’■ 


W h.Yi proposals YnVtliAebViy provincial arc'nsco’iog'ica'i officers s'bou’iu "ue 
incorporated m notes which are to ba printed and dealt with ns 
preStnbed in paragraph 127 A above, and should not form the subject 
of ordinary correspondence. 

(o) Tbe instructions in clauses (a) and (&) above will not apply in tbe case 
of proposals for worlrs which are of a minor and unimportant nature 
and which do not involve any Restoration of tbe monument concerned 
or any innovation or addition' there to. 

In cases of exceptional urgency, where provincial archaeolo- 
gical officers have not time to submit their proposals or those of 
the public works officers to the Director-General, they should 
communicate to him copies of tho proposals made ns soon as 
possible, 

[O G.O (EdDcstioo-firchseolaiymiKl Epljrtrbr) no. iCl-Jtl, ils ted the l'lh Uu. ms. B 
«M U file no. Zrf m. serial no.SJS.] 

< Explanation Estimate* need not be forwarded for the approval of tbo 
Director- General of Archaeology, savo In exceptional circumstances wbea tbe 
local Government especially desires hl» opinion on them. 

(Director C«rr»l of Arctueoiefjia laJU, co l?2i, dated the JU» Aofart, 1>K. E. as-1 E. file 
no. 3J711 . serial no. 37-0 
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[II I. '—Duties of Departmental Officers. 


C. 303 
M. 3SC. 


Circular no 
1 P. W.,of 
18-2.S3 


C. 303. 


,K ' 2 f 8 ' 


C.300. 
M .93. 


Relations of Departmental Officers to Officials 
axd Public Bodies. - 

unavoidably prevented by his professional, duties, in which case 
he will inform the Chairman of his inability to attend). 

KotS,— ( i) Attending of gorernment otiff! it District Baird meetings. 

O B. Minnal. p»g« 8 — D li Act III ot IW, lection 21. 

D. B. Manual, r»gei 50 0"i— Chapter II. * , ’ 

(li) Budgets, ipprcrriations, ete. 

p B. Manual, pages 6742— Chapter IV. 

(lilt Monthly account ot rocelpti iod eipoaditurs In Public Works departure nt 
D. B, Manual, pages 143-1 At — Chapter IY. 
fir) Public works generally. 

L -S. G. dept, notifieatlo j no. 20?— IX— S’, dated the 28th March, 1518. 

134. The Civil Officers, other than the Lieutenant-Governor 
anti his Secretaries, who are duly authorized to give positive orders 
to the Public Works department, are the ComraissiSuer of the 
division and the Chief Civirolficcr of the district (or his lawful 
lepresentative) acting in his capacity as Magistrate. 

135. In the event of a Sub-Divisioual officer receiving from 
an officer under whose orders ho is seiving an older which he 
finds himself unable to carryout without transgressing depart- 
mental rules, it is his duty 'to ippresent this to the officer who 
gave the order. If the latter maintains his order, the Sub- 
Divisional officer should proceed to carry it out, informing the 
officer that he does so against rules and on his responsibility, 
and he must at once report, the matter to the Divisional Engineer 
for the information of the Superintending Engineer. 

136. Officers and subordinates having occasion to leave the 

limits of their charge (as for example to attend a. Volunteer 
meeting or on casual leave) should obtain the previous sanction 
of their departmental superior; but Divisional and District 
" TV **- : -* ° 1 - - ,J ,4 *' ivenicDce 

divisions 

■ ■ ‘ absence. 

137.. Sub-Divisional officers will in all professional mattors 
receive their orders from, and make their reports to, the'Executivo 
. Engineer of their division. 

Preparation of projects. 

13G. The Divisional Engineer may prepare a design and 
estimate entirely in his own office, or c.iu-o it to bo prepared 
entirely by a Sub-Divisional officer or subordinate, or lie may 
cause it to be prepared partly in his own and partly in a 
subordinate office. It is desirable that Sub;Divisiona) officers 
should, as a rule, prepare or superintend the preparation of all 
ordinary designs and estimates for projects in their own sub- 
divisions ; but Divisional Engineers should exercise n_judiciotis 
control over the preparation of all projo-H, rc idily affording 
help and advice when necessary. 

Soil— In tlie early atagta of a proj-ctlt will bo coudociT* to much wring 
m labour «nd tifflO jf the Sab-Dirisioaal efT.err freely *nlcto»«ly coowlt* bis 
UiTtnonil Eujiooir on th* general feUorei an3 detail*. 
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[III. — Duties of Departmental Officers. 

Preparation of projects. 

139* Working drawings will be prepared in the sub- 7 

divisional office, unless the Divisional Engineer himself under- M. 2 SZr JL£' 
takes to furnish them or is required to do so by higher authority. 

Objectionable and excess expenditure. 

140 . The instructions issued by the Local Government for 
the guidance of Public Works and Civil Officers, with a view 
to prevent irregular and excess expenditure are printed in 
Appendix 16. 1 

Original works and repairs. 

(a) All excesses up to a lamp hudj of Rs 50 in each case, irrespective of File no. 

any percentage limit, to be passed by the Accountant-General with- 8 61 W. v 

out reference to any* other officer. • ' 

(») " ’• 


the Superintending Engineer 

(e) Excesses beyond the limits laid down in 0. 350 to be also included m the 
divisional objectionable items statement with a remark to the effect 
that the approval of the authority wbo sanctioned the estimate 
should be ootained to pass the excess in each case, provided the total 
expenditure is within that authority’s power of sanction. 

(d) Excesses on tools and plant estimate*. The same procedure to be 
followed as for original woitcs and repairs, except 10 the case of live 
Block and office furmtuie, for which the limit up to which Superin- 
tending Engineer can approve excesses will be Its. 60 in each case. 

Assistant Engineers' and Upper Subordinates. 

2,41. The rules in 0. 330-832, apply to all 8nb-Diviaionnl q. 278 . 
officers, inolndiog subordina'es when in charge of sub-divisions. 

142 . Upper suboid inn tea considered qualified to hold charge *0334 
of a district or sub-division, may, with the approval of the Chief If, 100 . 
Engineer, be so appointed. In the United Provinces 86 
district charges have been sanctioned by the Government of India 

•to be held by upper subordinates. When so placed in charge they 
will receive 0 Local (duty, vide M. 2I0A) allowance of Rg. 60 per 
mensem, provided the number of charges does not exceed 36. 

[0 0.0 (P.W. D ) no I7B2G , dated the »(U December, H>03 B E file no sr»E sl.po 37 .] 

The Accountant-General. ‘ 

143 . Besides the functions fi) and (ii) defined in C- 344, ‘ o A.C. 
and 34b, the Accountant-General has frequently to. act in two 1631,16*33. 
camsitics not mentioned in tlie Code, namely, (<i) 89 Auditor on 

behalf of the Local Government, and (6) n3 Head of au office. • ' 

In such coses the procedme prescribed in C. 345 does- not 
movide sufficient record of the reference in both offices, and j's in 
other ways inconvenient. When therefore the Accountant- 
General corre-ponds with tho Local Government in either of 

tbesa two capacities, the « 

ducted by offieitl lette .... 

tion with the main coire* •. ■, , 
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Relations op Departmental Officers to Officials 
and Public Bodies. - 


unavoidably preveutod by bis professional duties, ia which 
he will inform the Chairman of his inability to attend). 

N'orr, — ( i) Attendance of government office's at D [strict Board meetings. 

D C. Manual, page 8— D B Act 111 of Iflofl section 21. 

* D. B. Manual, piga* 53 6(1— Chapter 11. ‘ . ' 


Ci») 


Budget*, appropriations, etc. 
p. B Manual, rages B7-92— Chapter IV. 


case 


(111) Monthly account of receipt* and etpsndituro in Public Works department. 
0. D Manual, pages 113-11-1— Chapter IV, 


fir) Public work* generally 

L.-S, 0. dept, notification no, 207— II— S3, dated the 29th March, 1018. 


134. The Civil Officers, other than the Lieutenant-Governor 
and his Secretaries, who are duly authorized to give positive orders 
to the Public Works department, are the CommissiSuer of the 
division and the Chief CiviPofficer of the district (or his lawful 
lepresentative) acting in his capacity as Magistrate. 

135. In the event of a Sub-Divisional officer receiving from 
an officer under whose orders he is serving an order which he 
finds himself unable to carryout without transgressing depart- 
mental rules, it is his duty '(o represent this to the officer who 
gave the "order. If the latter maintains liis order, the Sub- 
Diviaional officer should proceed to carry it out, informing the 
officer that he does so against rules and on his responsibility, 
and he must at ouce report, the matter to the Divisional Engineer 
for the information of the Superintending Engineer. 

136. Officers and subordinates having occasion to leave the 

limits of their charge (as for example to attend a. Volunteer 
meeting or on casual leave) should obtain the previous sanction 
of their departmental superior; but Divisional and District 
" ' i tv < • *. c - • ’ ’ ’ ” 1 1 ivenience 


divisions 

absence. 


137. Sub-Divisional officers will in alt professional matters 
receive their orders from, and make their reports to, the' Executive 
Engineer of their division. 

Preparation of projects'. 

138. The Divisional Eugiueer may prepare a design and 

estimate entirely in his own office/ or cause it to be prepared 
entirely by a ‘Sub-Divisional officer or subordinate, or he may 
cause it to be prepared partly in his own and - partly in a 
subordinate office. It is, desii able that Snb^Divisional officers 
should, as a rule, prepare or superintend the preparation of all 
ordinary designs and estimates for projects in their own sub- 
divisions ; but Divisional Engineers should exercise a judicious 
coutrol over ’the preparation of all projects, re idily affording 
-help 'and advice when necessary. * - ' 1 , 

Sots — *In "tlie early stages of a proj:ct it will be conducive to much saving 
,n labour and time jf the Sab-Divisional officer freely and closely consults hi9 
Divisional Engineer on the general features and details. < 
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Tara . 

Employment of public scrvants- 
in private transactions. ... 149 

Landed property ... 161 

Insolvency and habitual in* 
debteJnoes ... ... 152 

Security deposits 153 

Procedure in dealing with con* 
tract* and law tuite, eto. ... 151 

Leave ... m. 108 

Service books ... ... 105 

Suspension, assignation and 
' Dismissal ... ... 166 

Employment of Public Servants in Private Transactions. 

148 / Public officers are reminded that the employment 
of public servants in making purchases, or^ iu any private matter 
in wbioh receipt or expenditure of money is concerned, is strictly 
prohibited. This prohibition is not intended to preclude officers . 
from employing public servants to procure for them conveyance 
or necessary supplies while they are travelling upon duty 
(though in all such transactions constant vigilance is needed to 
pievent cheating and extortion). 

Not* — Tha roles publiahed by tba flovcrnnunt of IndMUone department) relating to Oot- 
erumest wrrant»' conduct ars contained In M. 0. 0 , 111., 901 to 331, 

149 . The employment of Government officers on private 
engineering or architectural work is strictly prohibited except as 
provided indDivil Service Regulations, urtiole 74. W hen Govern- 
ment sanction hns been accorded, which will only bo given on 
the certificate of n Superintending Engineer that the official 
conccrnod tenable to undertake tho work without detriment to 
his legitimate duties, tho work may bo token m hand, and the 
remuneration thorofor will be regulated in terras of Goverument 
ot India (Public Works depart meat) no. 323lG., doted the 30th 
December, 1890. The acceptance of this remuneration will also 
roquiro the sanction of tho authority ’indicated in Civil Service 
Regulation's, article 74. 

S50. The conditions under which a Government official 
may Hike up employment outside his own department or under 
a foreign employer, are contained in U* 378 — 381. 


Pensions nad {-utilities 281 

Authority to travel boyond limit 
of charge .... ... 187 

Travelling allowanco ... 188 * 

Procedure on tho death of an 
o Hi cor ... ... £03 

Pseudonymous and anonymous 
communications ... 207 

Memorials ... ... 208 

Local and deputation allowances 210A 


Landed property. 


151 . The following insl ructions should bo followed in 
preparation and 
lor every officer 
pay exceeding R' 


tho 

jrty 

on 

•hy 


C. 316. 

M. 0. 0.. 
HI, 331, 


C. 3?6 
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K Landed property. 


his wife, or by any member of his family living with, or, in any 
way dependent upon him!— 



to the beads of their offices. 

(2) In cases where personal registers, character boohs or servico rolls are 

maintained, the particulars of the land held, or the fact that no Iibd is 
held, shall bo entered under the initials of the bead of the office in such 
- books at the time of tbe first appointment and on receipt of a subsequent 
declaration. 

(3) Where tbe personal register is not maintained, the declarations shall ba 

forwarded to tbe Superintending Engineer of the circle in which the 
officer is serving through the proper channel, and similar entries shall 
, bo made in registers to be maintained by that officer. 

Noti —Land occupied by bnffifag, for reslisooes with th»(t nsuti appurtenance* should not 
bo entered ; but on iy land Intended ta ba applied to agricultural purposes and YiUigev, 


C. 370 
M.O.O, 
III, 317. 


Insolvency and habitual indebtedness. 


152 . (1) When a government servant is adjudged or declared 
an insolvent, or when one moiety of the salary of such govern- 
ment servant is constantly being attachod, hns been continuously 
under attachment for a period exceeding two years, oris attached 
for a sum which, in ordibnry circumstauces, cannot be repaid 
within a period of two years, he will be consideied liable to 
dismissal. 

Note —It is open ti the authority concerned to remove or discharge such government lervant. 


(2) When such government servant is not liable to dis- 
missal otherwise than by or with the sanction of the Secretary 
of State, the matter must, if he is declared insolvent, -^and may, 
if a moiety of his salary is attached, bo reported to the Secretary ' 
of State, pending the receipt of whose orders he will he suspend- 
ed fronvthe service. 


($) In the case of any other government servant, Iho 
matter should be reported to tbe Loca1~Government or to such 
authority Buboidinate to the Government as may, by general or 
special order, be directed. 


Hon Heads of department, have been authorized to dispose of ewes where the pay of th« 

offlc'al concerned doci not exceed Ba 100 * month [An thorite veattd Id Clnef Engineer, the 
BuMnntenaing Engineer) and the Sanitary Engineer, vide G, O. (Q. A. department) no. IMO-lII- 
27 S, dated the ISth September, IBIS. B E. filo ho 103BE /21, serial nos. 1-3 ] 


(4) When a moiety of an officer's salary is attached the 
report should show what is the proportion of the debts to the - 
salary'; how far they detract from the debtor’s efficiency ns a 
’ .... — . vvbutKpr th* debtor's nontionis irrefriev- 

'.ase, it is desiiable 
the matter was 
« . vernment. 
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, . - Insolvency and habitual indebtedness. 


the debtor. 

' Security deposits. 

153. Rules regarding the payment into tho postal savings C. 887. 
bank of security deposits will be found in paragraph 45 ofSection 
VI of the Postal Guide, see also M. 377. 

The pass book is to be kept-in the cash chest. o j 3 4 3> 


Procedure in dealing with contracts and law suits, etc. 


154. Cl). The attention of Executive Engineers is invited 

to t' T ‘ 1 ’ ‘ ’ « « - ‘ ■ ’ 'I910)7is6ued 

by ’ publication, 

and ^ 3ral notes on 

the subject of contracts ond contractors has been reprinted with 
the eanotion of the Government of India. 

(2) Attention i« also invited toMhe rules for the conduct 
of civil suits, offecttng this department, contained in parts I, 
IV and V of the Legal Remembrancer's Manual (1899,). 

Notj.— E xtracta from chapter Vllt of-tha Contract Manual, and the Leyal Bemambraneer’s 
Manual are printed in'Appendlr 17. 

155. It is the duty of Bub-Divisional ofBcersto communicate 
immediately with their Divisional Engineer whenever they 
or any oi. their subordinates are threatened with, or likely to be 
concerned in, legal proceedings in respect of matters connected 
with, or arising out of, the public works in the division. 

156. The orders in C. 388 and M. 154 are equally binding 
on Assistant Engineers and Subordinates. Particular attention 
is drawn to the following points: — • 


(i) Tho asnetion of tho Le«al iteraembrancer t* necessary before a auit css 


bo defer) Jed on behalf of Ooreracoeai. 


M 


5L A? p. 17. 
t— !•«: IV, 


Lb V, 252 


X-*pp.l7, 

t— im v, 
210, 216 
11. App.lL 

v. 


ID- 


attended. 


7 
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M. App. 17, 


B.— Part Y 
214. 


<1. 0. DO. 
1866- 68 E, 
dated 22tid 
October, 1902, 
1). R file r. 0 , 
C57B. 


M. 106 . 


Procedure in dealing with contracts and law suits, etc. 

(£) The necessity for giving full and complete infotta&Uon to tbe District 
_ Magistrate regarding /act* in Wits ot all kinds. 

157 . As soon ns a decree has been given against Government 
in any suit against the Public Works department the Divisional 
Engineer concerned should ascertain' the amount of decree and 
costa payable, and cause the amount to be paid without 'delay to 
the Collector on behalf of Government. 

- Leave. 4 " 

_158. Under C. 389 and Civil Service .Regulations, article 


who will furnish the certificate of title to leave, to (he' 'Local 
Government for orders). Superintending and Executive En- 
gineers may also graut all kinds of leave to office and potty 
establishments under their orders subject to th’e provisions of 
Civil Service Regulations', article 335. 


(|}> Granting l»r» In exetsi ot xmouat caroM, (0. S. B., 216, 217). 

(II) Orantlns leav« betora th« »xplry ot eleven month* attar duty was li6t Interrupted, (C. 8. 

B..MO}. 

(Ui) Granting leaf* within an interval ot elx month! between two periods ot such leav*, 
(C. S. B , MO). 

(i T ) permitting the retirement of an officer In continuation of such leave, (C. 8. B., 626/. 

(6) Xs-.ro o» private affair t. 

(i) Grant to ah officer, who had previously taVen far lough, (C. S. B., 337). ' 

(li) Grant to an officer, who hie not Tendered 8 jeara’ eervlce (0. S. B„ 837). 

(ill) Bepeatlng the leave alter less than 6 year, ' iuterval (C. 8. B ■ 337). . 

(«) • Plirlsw^ft. . 

/>) Grant to an offioer belor* the siplrt of 18 months after the last return from privilege 
' lease ot over 0 weeks dotation [O. 8. 333 (b), proviio (til) J 

C. 396. 158^. The Local Government has been empowered jay the 

Government of India to grant' leave to temporary Engineers, 
otherwise than what is admissible to temporary servants, gene- 
■ rally, provided that the leave and leave allowances granted are 

kept within the, limits of the rules of the Civil Service Regulations 
which apply to officers appointed to the Provincial Service of the 
Publio Works department; and that it is clearly understood that 
' ' ’ r i * ' ’ granted to temporary 

. or .withheld on a 

[0. G. 0. (P»W» D,) no. E32-E, B„ dated the 30th June, WH, I. D. file no. 1 BSE, el, !]. 

Leave after fifty-five years of age 
159. In considering applications for leave from officials 
who have attained the age of 55 years, the provisions of article 
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I ( 

Leave. 

345 of tlie Civil Service Regulations, regarding the nature and 
. extent of leave that may be granted to each officials, should be 
carefully observed, as the neglect of them in regard to any officer 
may cause an interruption in his service, and thus interfere with 
his title 'to pension. No leave of any description extending 
beyond the date on which an officer attains the age of 55 can 
be granted, unless he has previously been granted an extension 
1 of service under article 469, Civil Service Regulations; see also- 
article 820, in the case of privilege leave. 

Return from leave. 

160 . An Engineer or Upper subordinate on leave -in 
- India for more than three months should, fourteen days before the 
expiry of his leave, apply direct to the Chief Engineer for orders 
as to his destination. A Lower subordinate should apply to the 
c? * "at return to duty (Civil 

■" * ■ . . i only counts from the 

' the office to which he 
. ‘ /e for three months or 

under should, in the absence of orders to the contrary, rejoin bis 
‘‘ ‘ *■ ‘ 7* *’ “India other than 

’ • • • . . the Civil Service 


161. Orders regarding granting of leave annually to 
Reservist Sopoys employed in the Civil department to attend 
drill duty and the pay to be drawn by them during absence will 
be found in Appendix 18. 

162. V"-. J "--' 11 • 

■ r , ■ * . i 

granted od account of ill health, that officer should be informed 
whether the leave be technically leave on medical certificate or not, 
for purposes of articles 320 and 342, Civil Service Regulations. 

In the case of leave to Lower subordinates granted by 
Superintending Engineers, a copy ot the order as issued will 
be furnished to the Accountant-General, and included in tho 
monthly report (Manual form no. 7). 

163. TVith a — "'"K—, — J - 1 ~ r — ' * 

to meet, as far as po * ■ ■ ■ . . . 

leave during the foil ■ - - * 

intending to apply f . : ■ . 

annually through t - 

Engineer of the c . : ' ‘ ! * , : ■ ' 

the statement in Manual form no. 9, submitted by Sub-Divisional 
officers on tho 15th November and by Divisional Engineers on 


C.412 — 116. 

M. G. O., X, 
1344. 

M.1E8, note 
( 1 ). 

II. 147. 
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Sole* 00 *' n ; 
fils tio.ld— 


0.6 E 816, 

81B-8M so 

M. * “ 

54, 

C 8.K.8V8 

C.S R.,816, 
620.831- 

• ce-R-% 

' 

' w. A IV, t 


. V 1 ,h3~'Pt rSmai mflUCr3 ' 

[j7>*G* nerot " ttte3 

^ , . w j[j forw.tr 

r»ch 8upeii oteol ^ t '® return, sUovio 

164. th ” ’!?, lolly absent !<orn . d leave gW>J 

-r££UE- 

useless cot» 1 Ser rii:e BooM 

*^SSSSi5 

■ ,be 1»«® 


'S.A«t.«* 

“u.w 

822. 

11. *.«•■ 66> 


(“0 ‘ 

**> ■ ‘ • 


«ctarga 

«> .or* 


r, O.S. 


i . • •"»*» -““in 1 . - 

0 . „ *. I66. n4 «;: &*S&«2£ %?£&% 

M.O O- UI » c ' a !j a ate contained 10 AR P requiring » nstanl ac 

8 fgW •«*<* or outrageous conduct requ ^ ^ 

c ‘ violent or WT dealings w » h lin rQec 




'IV.— General ftules— Personal matters.) 53 

Suspension, Resignation and Dismissal. 

establishment should be suspended, or' recommended for suspen- 
sion, until a definite specific charge ha? been framed, reduced to 
writing, aud supported by recorded evidence, nor until the 
accused has been informed of.the charges brought against him, 
and has submitted, or has been afforded a reasonable opportunity 
of submitting, his defence. This complete record must invari- 
. ably he forwarded to the authority which has to' deal with the 
case.' 

Note.— Serious offences committed tijr temporary or teori eilalltiimeat will be dfspogedof 
finally by the authority competent to appoint , but a proper record In writing' ehotild also be kept 
In each Cnee ol the charge, defence, and punishment swarded One month's notice should always 
b e riven It the offender Is punished by dismissal or removal unless the circumstances ot the cass are 
such as to entail forfeiture ot this indulgence and justify immediate dismissal or removal. 


(a) Suspension. 

167. .Executive Engineers have power to suspend Upper c. 423. 
and Lower subordinates and employes of equivalent or inferior 

rank, subject in the case of ^ — - " ■* — 5 iL * c — - . 

tion of the .Superintending 

ants to- the confirmation of / 

case of suspension a report must be made to the Superintending 
-Engineer or Accountant-General, as the case may be, on the day 
the suspension is ordered. 

168 . 57 *-* 3 * r irs have power to suspend 

: where it is evident that the 

; as a rule it will be prefer- 
able for them to take the orders of the Chief Engineer" before 
• proceeding to this extremity with the superior officers of the 
establishment, 

169 . Releaao from suspension may be sanctioned — C. 425. 

(i) by the Local Government in the case of Upper 

subordinates, i.e., the authority competent to appoint 
or dismiss, also any other official wliose appointment 
has been specifically sanctioned by tbe Local 
Government; 

(ii) by the Chief Engineer in the case of permanent Lower c 254 (/>/*) 

subordinates; - cl 293 (»»),( #).' 

(iii) by the Snperin lending Engineer in the case of office C.S 29 {j),[ 0 ). 
and petty establishments. 

person is to ho released from suspension until - 
1 '■ .has Lcen. made and ti ~ ” C.423, 


52 


[iT. — General, ''Rules — Personal waiters. 

Leave. 

the 1st December. Each Superintending Engineer will forward 
to the Chief Engineer on the 2nd January a return, showing 
the nature and amount of leave likely to be applied for by the 
officers of the snpeiior establishment in his circlo and the 
s_ date -from which it will probably be required in each case. It 
will be understood that ^priority of claim will be given to 
applications supported by medical certificate. 

Hots—' W hen leave is applied lor, the article ol lbs Cbtt Bmke Regulations under width 
It can be glinted should be specially mentioned. 

Note* oti seii. |g.1, "" ' ’ ’ is the lime during 

*1 no. 33 of . not the period for 

teno. t — ... cclleave granted, 

' - o return to duty 

before the leave granted has expired, are unnecessary and cause 
useless correspondence. 


Service Books. 


C.S R.816, 165 . For every non-gazelted officer holding a substantive 

?? 8 ‘. 82 n ‘ * .*•./*• „r .j,g subordinate, office or 

64,«dV' ■ ■■ ■ Id bo kapfe up in accord. 


C. S. K. 818 

C S R., 916, 
620,821. 


C. P.R. ,App, 
P»g« 87, 
(form 23) 

M. A R.63 


(I) A service book ii supplied, at hi* own co»t, to every officer on hi* firtt 
. appointment. . , > 

(ii) Every step fa an officer’* official life, whether of promotion, reduction, 
leave, tr»n*for, suspension or dismissal *hou1d be recorded in tbl* 
book, each entry being contemporaneously attested by the bead of 
bis office. 

y) The entries on the opening page of the servico boob should bo renewed or 
ro-aUeated, at least every / ice year*, and the signature m columns (8) 


ba certified to by tbo drawing officer in *11 monthly pay bills. 

M. 0, O. X, (*ii) Intpectlng officers should examine tbs condition of the service book* kept 
13C5. op in the offices inspected by them 

C .S. R , 810. Hors.— (1) bit tbs duty of every officer to ice that his Mcvl-'e book la properly kept op and 


-< wviqjheii the office t applies for pension. 


it to verification 


C. 
M • 
S69 
C. 


Manual ol Orders':—^ ^ DOte ^ to P a i^?rAph 165,' P. 


In lieu of service book* . 


[B. and R 
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Suspension— Kesignation— Dismissal. 

Government in any branch of the service. In ordinary cases 
where an officer is removed from the department, the expression 
“services dispensed with ” should be used ; and in cases 'where 
an officer is on probation, no term implying removal from the U. 24,35. 
service should be employed. It is sufficient to soy that he has 
'ceased, or will cease, to belong to the Public Works department. 

• Not«.— In every cue of dlsmixssl by order of Government, report will be made to 

Government of the date on which the order has been carried out and, ot the adjmtment of all 
( dues of salary and subsistence allowance haring been effected. 

179a Stamps should not be required on applications for 
orders connected with the dismissal or removal of a government 
servant. When however anything beyond a copy of fhe order 
directly disposing of, the case is given, a charge should be made 
for copying based pn the rates laid down in M. 247. 

180. Cases of physical incapacity should be dealt with 
according to rule. In the case of inaptitude for the particular 
branch of occupation to which a person may have been 
originally appointed, it shopld be ascertained whether tho c ® 
difficulty could not be overcome bjr a readjustment of duties ° 453 27, 
without recourse to the Jinr«h step of dismissal or removal. 


Pensions and Gratuities. 


181. I u regard to the retention and letirement of non- n ,° 

gazetted officets m superior service the* rules laid down in no. 192 .*’ 
M. G. O., X,, 1355—1361, may be referred to. 


Not*.— Officers must usderstsud that *0 order ofaxteualoii of service to an officer who bsi 0 0. (Find, 
attained tboag. of 65 years should always ba regarded'WbriDg given upon tha understanding that Aft. n , n r7 Y 
full offset I* only to be given to It If tha officer lemsiua efficient An extension of eervicedoea not “ ~~ (“ *' 
neceasarily last up to tbo dato mentioned In tho order lot may be terminated it any time by the Hi, (meed £ 

iauctlotlug authority if the efficiency of an officer appears to bo Impaired Tba Immediate superior 12*5-1911. 

of tha officer to whom tha extension wai granted lirerpomible for reporting any materiel Ion of 
efficiency. 


182. Officers are reminded that unless tbe claims to P. w. D. 

pension or gratuity of men removed from the service of jy d/tad* 

C the tune and 6ent up for orders, i.y-’si. 

i ' ‘ C.S.B, 

■ ■ ■, 44t— 44J. 

ity without a proper m , 

incapacitated cannot obtain either pension or gratuity. M. 159. 


Medical Certificate for invalid pension ( C . S. R., art. 442). 
183. The following rules rcltting to the constitution of 
medical boards nseoinblcd to culis dor all cases of applicants for 
invalid pension, are extracted from M. G. O., A. 1371 to 
1378A : — 


A medieat board to consider at] case* of applicants for invalid pennon whose M. 0, O , 

ago ta below 60 jean will bo constituted at tli* headquarters of each of (be follow. X, 137J 

ing dlvltiou* for all rases occurring Id thoao divisions (except as provided in para 
1378), namely, at Meerut, Uareilly, Agra, All.liili'd, Jbanei, He sure*, Lucknow 
and Fyxsbad, and at Naloi Talfor tbo Knmaan division during the aommer 
inontbi. 
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Pensions and gratuities. 


M.G 0, 
X, 1372, 


M.G 0., 
X, 1373 
W 0. O, 
X, 1374. 


* ' ' ‘ ” V ' " ■" 1 ' " *cept at Agra, 

■ ■ tendent of tbe 

■ ■ ■ lilitary medical 

■ of the cirole s 

■ • icdical officers 

, ' shall be oouu. 

■ ■ ie board shall 

be composed ot me s.i*n,ourgcuu, sue oupeuuu.uiu.ub m ma oeiural Prison end 
the Sopesintendent of tbe Lunatic Asylum. 

The meetings of tbe medical board shell be held on tbe second Monday of 
each month 



VC, G. O , 
X, 1377. 


At the close of each month tbe civil surgeon of the headquarters district will 
arrange for the convening of the nest board, applying to the Principal Medical 
Officer of the circle for the services of such officers of tbe military medical 
department as may be reqnlred 


allowance, a speoial recommendation may be made to the Local Government for 

the concession 

M. G. O , AH applicants for invalid pension in tho Kumaun division, except as * 

X*1S78, provided in paragraph 1371, will receive their certificates for incapacity for 

of tbeii 

■ ■ onntersig- 

■ from the 


at Meerut 

Exceptional cases anting many district may also be admitted and pension 
granted under the certificate of tho civil surgeon, countersigned by the Inspector- 
General of Civil Hospitals, at tho discretion of the authority who sanctions the 
pension. 
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NominaWoll of an entployi of the department who hat been 

directed to appear lefore tie invaliding board of the 
division, which it to be held on tie 



Officio! 

desig- 

nation 

Age (as 
Real- shown in 
deuce sei rice 
records) 

Length 

of 

sen Ice 

Approxi- 
mate 
amount 
of pen- 
sion ap- 
plied for 

Whether 
compul- 
sory or 
volun- 
tary 
retire- 
ment 

Chat- 

acter. 

Medical 

leave 

obtained 

duriug 

the 

service 

Remark, 
(abb wing 
mark 3 of 
identifica- 
tion) 



1 








Bated } 

The 19 .) Bead of He department. 


184. The i ales regarding the preparation and submission of 
applications for pensions and gratuities nre contained in chapter 

lion ■ 

913(7 

form* 

fotm uo. oi) i lor yuzeuca muoers 

Noix —For instruction* Issued in both ths Financial and Pablio Worts deportments In moset . 
of lbs prompt prepsrotlou nod disposal ot pension ca'*s (re Appendix 20. USacellateoos lorm 
no, 8J should be used tn sanctioning > pension. [B It Ills no 1038E , serin 1 no 118] 


185 . When the year of birth of an officer is known, but 
not the month, tho M July should be treated as the date on 
which he should bo held to attain the ago of 55 years ; when the 
month of birth, but not tho exact date, is known, the lGtji day of 
tho month should be treated as the date of the officer’s birth. 


[O 0, 0 (P W. D ) no 130-ltlE, dated tho 23 rJ January, 1009, B. R. file no, 777E.] 

186 . Attention is invited to article 741, Civil Service 
Regulations, printed below. Gratuities granted under this article 
are (1) limited to two months’ pay or Rs. 2'>, whichever ii least, 
and (2) in cases of death can only bo given where tbedcccised leaves 
relatives who were living with him on the work when the accident 
happened and wore dependent on him. In Buck cn K es, applications 
should ho prepared in accordance with Civil Service Regula 1 ions, 
article 747, nnd submitted by Divisional Engineers, through the 
Audit Officer, to the Superintending Engineer for order-. 

Article 744 of the Civil Service Regulations. 

A Local Government may, as a special ciso. grant a gratuity not exceeding 
Rs 20, or two months' piy whichever is less, to a day labourer ot mechanic 
iojo cd. or to hi* represent!' ires if lie it k lied, in the execution of dn'y by 
censes beyond bis control, if the injury is not such m to allow of a wound or 
extraordinary pension being grantel • * • • * * . • 

Kois— ' Tbs powers ol a Local Ooterori'at oalcr this article may be exervliel bj Saperle- 
tendloj Kojlnur* In the FatUe Wort* dipartrneat 
8 


il 0. 0 . X, 

1 3C5 — 1 3GS. 


C 1588. 


U 440. 
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Authority to travel beyond limit of charge. 

C. 459. 187. Officers and subordinates nre authorized to travel 

beyond the limits of their charges v hen by so doing, they reach 
C. S. R., 9G9. ]jy the shortest route works forming part of their respective 
. charges. 

Travelling allowance. 

c>473 . . 188. For the purposes of article 993 of the Civil Service 

M 0. 0„ Financial deportment’ Regulations, the point in a station from 
X, 1402 Resolution no. 3324 /X- or at which a journey c houId be held to 
l 52 commence or end Imi been ruled to bo- 

January, 1905. 

(0) the railway station, if the diatiuee between ihe Collector's office 

and the riilway vtation be less than tlirce milts ; 

(1) the railway station,' if there be no Collector’s office and tlio sin ting 

point or point waited be less than tb ec miles from the Milimy 
— " station, 

(e) the Actual starting point or point visited In all other cases. 

Exception — (1) For journeys between Allahabad and Naini centra] prison 
\ ' and between Allahabad and tbs Nalnl leper asylum and vice versa, daily allow 

ance may be charged If tbe diatonce actnslly travelled exceeds fire miles. 

Exception —(3) For the purpose of calculating travelling allnwance under 
article 99t> of the Civil Service Regulitions the distance between NaiolTal and 
Katbgodam shall in future be reckoned as sixteen miles 

Kota.—*' These orders do not apply In cases falling under the note to clam* (hi) (l)of 
C. S. B., article 10GB, quoted Mow— 


NoTC—t?) Application for sanction to conveyance allowance of subordinates shall ba »ub- 
jnltted In Menus! form no JO, 

189. The following railway stations have been fixed a> 
the points in the undermentioned stations from or nt which 'road 
journeys from 01 to these stations shall be held to commence 
or end ; — 

. _ Agra ... Agra Fort — 

Benares ■« . .. Benares Cantonment. 

Cawnporo ... 1 * ... Can npore (Oudh ami RoliUbhand Railway) ' 

Farrukhabad . . Fatehgarh 

Oonda ,, . Oonda hachaftri. 

Jnnnpnr , , ... Jaunpur city, 

Meerut ... .. 'Meerut Cantonment. 

Lucknow ... .. Lucknow Junction. , — 

3.90. («) Article 1030 of tbe Civil Service Regulations 
I permits of conveyance hire being charged to Government in 
[ certain cases-for the despatch of a mesfenger, or for the sudden 
‘ journey of non-gaze t ted or menial officers outside the ordinary 
: course of their duty. In both cases it is necessary that the 
journey should be to some place in the neighbourhood of the 
office, and that the head of the office should certify that the 
charge was unavoidable When these conditions are fulfilled, 
such charges should be diawn in the contingent bill, with tl e 
exception of charges for railway fares, which should bo drawn 
| like ordinary travelling allowance charges, with full details. - 

'S 
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Travelling allowance. 


(6) Article 1080 does not apply to journeys under- 
taken, under exceptional circumstance*, by peons or other 
messengers by road, in older to carry dak out to officers in camp, 
and the like. For such journeys actual expenses under Civil 
Service Regulations, article 1065(H), may be drawu in the 
travelling allowance bill. For journeys by rail the travelling 
allowance admissible should be drawn in the ordinary way. If 
a season ticket is puro based for any peon who has constantly to 
perform the same journey by rail, the charge may be drawu in 
the contingent bill. 

Not* —A t gazetted efScrrsare rsqnlred to sign the friTelhng allowance bills which state 
the purpose of i ho journey, the Local Gorernmtnt bee declared that the eeparato certificates are 
not required The nec esjarj check meet be eaeroised by the gazetted officer when signing the 
bills. 

[0. 0. (Pine!,) no. IIOl-X-W, dated the 1st April. 1M1. B. B file no. 1030E-3, si. no. 10.] 

191 . The rules issued by tbc Government of India for 
the purchase and maintenance of motor cars at the public 
expense, and the supplementary rules made by the Local 
Government applicable to motor cars supplied to officers in this 
province, are priuted in Appendix 21. 

. 192. I — In article 1010(c) of the Civil Service Regula- 
tions, it is stated that a certain number of Upper subordinates 
in the Buildings and Roads branch of the Public Works depart- 
ment in (ho United Provinces, in charge of districts, may b»' 
allowed travelling allowances' at the rates admissible to Assistant 
Engineors or Sub -Engineers, as may be ordered by the Local 
Government. 

II.— In the following districts travelling allowance at 
the rates admissible to Assistant Engineers will ordinarily be 
allowed to Upper subordinates m charge : — 


1. Debra Dun 
2 Sahnranpor 
3, Muratfarnaptr. 
4 Meerut. 

6 Aligarh 
G. Agra. 

7. MoradabaJ. 

8 Unrolls 
0. Lucknow 

10. Knot Tat. 

11. Oarbiral 


12 Almora 

13. IVrukbabad. 

14. Cawnpore, 

IS Allahabad 
10 Miriapar. 

17. Jbansi. 

13. Jalaaa 

10 Fyxab&d. 

20. Uensrcs 

21 Qbitipar. 

22 Gorakhpur. 


III. — -In tho following districts the travelling al- 
lowance allowed to Upper subordinate* in charge will ordjuanly 
bo at the rates admissible to Sub-Eogiucers • — • 


1. Bnlandababr. 

2. Utah. 


11. Etswab. 
12 Bands 


«. ilailaun 
C. Pilibhit. 

G. Sitipnr 
7 llardoi. 

S. Kbcri. 

9. L’nao 
10. K»# Uareti. 


13. Falebpnr. 

14 Uaunrcor 
16. r«rtabg»rh. 
1C Saltanpar 
17 Bara Binki. 

15 Bibraich 
19 lUlIia. 


CSK, 103) 
1065 


G O (Indus 
tries] no. 166 
-XVIII- 
138, dated 
4-1M912. 
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Travelling allowance. 


i. iiattci. IV.— In regard to the remaining* districts, travelling 

>■ ^Bhihiahrat allowance will be allowed at the rates admissible to Assistant 
Engineers or Sub-Engineers, according to_tbe special-ci"’”"*- — 


After the word “ only ” in line V of Rule V, para 192, P. W 
D. Manual of Orders insert the following : — 

. G. 0, Iq. the ease of an officer transferred from one appointment tc 
W* u * another similar appointment, the rate of travelling allowance 
dated the sancfc ioned under rules II, III and IV above will.be admissibh 
for the period of transit. If the -rates differ the lower 6f the 
two will be drawn. 


2 ad August, 
1917, II and 
R. file do 309, 
aerial 12G] 


-- ..... oi me author- 

ity vested in it by article 999 of the Civil Service IJegulations, 
.has decided (provisionally and 6ubjeot to future experience) that 
the .following deductions shill be made from the travelling 
allowances of officers of the Public '.Works department during 
inspections by water when provided with the means of locomo- 
tion at the expense of the State or of Local Punds : — 

Officers of the' 1st class. — Rs. 2 per diom for wages of crew 
nud Re. 1 per 'diem for the use of .a Government 
boat.’ 


Officers of the 2nd and 3rd classes.-—' T vyo-fifths of the daily 
allowance admissible, for the u=e of a Government 


boat and crew. 


G. O. n 
3357-90E. 
dated 
20-G 83. 
C. 473. 


194 . i" the exercise of the powers conferred on it by 
article 1059(a) of the Civil Service Regulations, the Local 
Government has ruled that the officers named in the snb-joioed 
schedules A aud B, and .ministerial servants authorized to ac- " 
company them, are authorized, whilst on tour, to draw, during a 
halt at headquarters not exceeding 10 days in duration, the 

'of keeping up 
ing such bait. 
Will however 
The chargee 

for baltB made under this ruling must be supported by the 
prescribed certificate. In the case of officers named in schedule 
B the allowance will be passed under the sanction of the Super - 
M S d R o U5 X 9 - Engineer or the Sanitary Engineer, as indicated by 

r 438 .’ * ’ his countersignature of the travelling allowance bill (Treasury 

M A. It., 13. form no. 261), 

Souedbib A. 


File no. 
1217E. 

C. S. B , 1059 
00 . 


The Chief Engineer. • ' 

The Personal Assistant to the Chief Engineer. 
, Superintending Engmeore, 

. Sanitary Engineer. 
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I Travelling allowance. 


Executive Engineers 
Assistant Engineer*. 
Sab Divisional officers 


■ 195 . The Local Government, .m the exercise of 'Hie 
authority vested in it by article 1159 of the Civil Service 
Regulations, has declared fcho following to be Controlling Officers 
for the officers of the Public Works department in the United 
Provinces : — 

' 11) The Chief Eng meet for himielf and lin office, foi the Consulting 

Architect sad the Electric Inspector to Government. 

(u) The Superintending Engineer for himielf au] his office for ’all 
officers of (he Engineer establishment and for Sob-Di visional 
officers in his circle. 

(lii) TAe'Eivutonal Engineer for all officiils subordinate to him in bis 
division, except Engineers, Sul»Divisionsl officers 

196 . (“) The attention of departmental Controlling Officers 
should bo carefully given to articles 1161—1163 of the Civil 
Service Regulations, which define their duties and responsibilities. 

Not* —The following mid laid down by ths Local Gorcniment tor ths guidance al 
controlling officers In checking travelling sllowancs bills trs eitrocted from M O 0.. X, U30, 
1*31 .— 

Tbs following muni should bo employed by controlling officer* for ebsekiog road distances 
in travelling allowance bUls — 

(1) mips , 


department or other record). 

With reference to travelling sllowioco etalmod uuder the Civil Berries Regulations for oeca- 
slone on which the dally sllowanCO is exchanged by ministerial ofccera and menial servants mi 
tour for mileage, controlling ofllccrs ihould brir In mind that actml eipeneee only should be 
passed , that the maxlmam prescribed la tho rule is not regarded as a standard scale of expenditure, 
and that to secure the observance or this proviso all bills of thla description should be carefully 
lcratlnirod, and the correctness of tho charges verified, tuoro especially In cases whers the maxi- 
1 Is claimed 




(6) Controlling officer* should very caiefully scrutinize all bills 
of ministerial nntl menial officers in which .ictual expenses arc 
charged and satisfy themselves that the amount claimed is 
justified and represents the actual expenditure incurred on the 
journeys for which travelling allowance in claimed. 


CO. O (Financial) ro 11M-X— 165, da'ed the SJrd August, 

Sots — M anual form no. 11 provides tor Iha certificate required by C 8. E., article lijly 
In tbenso of actual expenses cl special mcana oi conveyance ol an oOtcr of a elate lower than" 
(he Erst. [0. B Eli no. SU/IU ) 

197 . An officer who takes casual leave when on tour is not 
entitled to draw daily allowance during sueh leave. 

[0. 0. 0 fTlaanceCommerce) so 1118P., dated the Sind February 1005.) 

198 . For rules regarding tho preparation of travelling 
allowanco bills of non-gazetted officers, and the forms to be u*cd — 
see paragraphs 59 to Go of the Manual of Public Works Account 
rulos, 1914. 


0. 474. 

B It. file 
o. 1143E , 
■1. DO. 2. 


M.O O.X, 
1430. 


II- 0. 0 , X, 
1431. 


II. 217. 

G 0, III, 
189. 


Notea in file 
no. 1191B 
■ C 433. 


file no. 
1036E/4 


Filu no. IB/ 
167E. 


C 8 R,,IG8 


C 495 

C. A C.,1,2". 


M. G. O., II, 
213A. 

£. W. D 
circular no 
XXI, dated 
12-8-82 


C. 494. 
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* Travelling allowance. 

199 . The advance of pay and of travelling allowance to 
officers under orders of transfer can only be made when the 
transfer involve? the removal of the officer to another station. 

Note —Snell advances arc drawn from the frestarj In 'he mcnne- laid down In the 
Manual ol Public Works Account! rules, paragraph 11 (gazetted officers) and paragraph 22 

(non-gar tted officers). 

200. Tho Local Government has been vested with the 
following poweis s — 

'(i) " ‘ '* ... ling Ra. 100 a month 

' canted or not who is 

, inditioa that the pay 

■ the allowance shall 


rO.O.O.fF W. D ) no. 2030 J061E . dated the 21st November, 19J3 B B file no. 1036^" 
4E, serial no. t J , 

(ii) To ssnetinq tbe grant of charge allowances to temporary Engineers 
tinder the provisions of article 163 and appendix 6, Civil Service 
_ RvgnUtiouv, while holding executive charge of two division*.. 

[G, G 0. (P W. D ) no. 1P.W , dated the 6th Jannarj, 1911 B B. file no 103C-4E , 
serial no. 40.] 

201 . All allowances sanctioned under M. 200 (i) autl (it) 
should be loported half yearly on' or about the 1st January 
and 1st July tor the information of the Government of Iudia. 
Blank return! need not be submitted. 

[0.0.0 ir. W.D.lno 1001E., dated ths 23rd August, 11811. B B., file IM8-4E., eeiUI' 
no. 13 ] < 

202 . The orders of tbe Governmenl of India regarding 
the grant of a charge allo.vauco to an Executive Engineer for 
liolding chaigc of a sub-division in addition to Ins own division 
are printed as Appendix 22. 

Procedure on the Death of an Officer. 

203 « Reports of deaths of European officers are to be made 
-at the time of occurrence in Miscellaneous form no. 6B to tbe 
Local Government, who will forward it on to the Goverumeotof 
India in the Public Works department. In regard to other 
officers of the depaitment the procedure laid down in 0.495 
should he followed. .. 


Not* —All officers serving in the department st 

among their private psperi particulars of the n. 

whom In t he e vent o f their death they desire intimation to be given 

204 . In addition to ihe rules in Appendix 14, Public 
Works depaitment Code, volume -III, the following must be 
attended to, Immediately on receipt of information of the death 
of n Public Works official, the disbursing' officer cOBcerned, or in 
his absence the Divisional or Superintending 'Engineer, will at 
once make up, sign, date, and place on record the account of the 
deceased with Government. Credit will be given foi any 
balance of pay or allowances due on the date of death, and all 
outstandings on account of advances or other claims on behalf of 
Government will be debited as a first charge against this credit. 
The final balance resulting to debit or credit will be recorded for 
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Procedure on the Death of an Officer. 

reference in all future proceedings connected with the estate of 
'the deceased. The hour at which the balance was struck should 
be recorded on the account to prevent dispute as to piiority in 
time. The accountant of the division in which the death occurs 
will on his part *ee that these instructions are carried out. 

205. The necessity for prompt action in such matters was 
shown m a cnse in which the balance of salary due "by this 
department to an officer was on his decease attached-by the civil 
court in the -interests of the administrator- to the estate before 
an advance of salary which had been previously made to the 
deceased had been finally adjusted. The action of the civil court 
was upheld by the Board of Revenue; but the Board at the same 
time intimated that had the officer upon whom the adjustment of 
the advance rested, acted promptly in crediting to Government 
the pay due to i the deceased immediately after bis death took 
plnce> lie would' have been acting legally and’ the subsequent” 
order of the civil court to attach the money would have had no 
valid effect. 

206. The head of the office concerned is responsible that 
intimation of a death is at once conveyed to the Divisional 
"Engineer and to any disbursing officer in whose books any 
advance against the deceased is outstanding. 


Pseudonymous and anonymous communications. 

207. Before enquiry into a written omplaint is instituted, y 497 
'the officer to whom it is preferred should sntisty himself that the 
communication is the genuine production of tbo peison or persons 
from whom it purports to have emanated. Pseudonymous 
communications should be treated as anonymous 

Memorials. 


208. The rules relating to the submission of memorials to 
Hi-« Majesty tho King-Emperor and the Secretary of Slate for 
India, and of petitions to the Government of India are printed in 
Appendix 17 of Public 'Work® department Code, volume III, 
pages 179 to 189. 


Not* — If In inf H.. 
tb« pilai for the lobmWon of m 
Sicrttarj cl Slit* It thool.l b« t 
[0 Q 0 (P W D ) Circular 


209. The rule? regarding the submission of memorials to, 
ami their disposal by the Local Government, have been 
extracted from Manual of Government Orders, department III, 
paragraphs 492 to 602 and are printed m Appendix 23. 


23LO. When nut'ipnti' ated copies of documents are supplied 
from Public Works offic <8 for the pitrpo*o of being attached to a 
petition, the charges specified in M. 217 will be made 


C. AO? 
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Local and deputation allowances. 


2 8 . 0 - A. Local ami deputation allowan ces granted to 
Governme nt n 0 * 00 * 1 '“ •* ** ! 11 ■■ r1n " .- a — J — * 


Insert the following after the words "allowances and 
pension ” %n line l'l of paragraph 210 A, P. IF. D. Manual of. 
Orders 


[Financial An officer holding a -post to which a duty allowance is 
department attached is entitled to draw duty allowance during the period of 
1014 /X— 8C- trans ^> ‘when he is transferred to another similar appointment 
1915, dlted also carrying a duty allowance, provided that, if the rates of 
the 2 uth duty allowance differ he should draw the lower of the two. 


allowance trom a loreign'arar tunfi (hit allaw4v.ee cannot ordmitily count for leave allowances and 
pension The Government of India will consider exceptional cases analogous to foreign eerrlce 
of th* eeiond kind subject to tbe conditions laid down id C S K, 770. 

Allowances drawn by present incumbents cannot count, unco no arrangement for the payment 
of contribution was made at the outaet.snd lU« foreign employer cannot equitably be called oa 
to pay contributions in arrear 

[0 Q 0 (Final), no. 117. C.S E . dated lith Feb.oary, 1317, B E file W3CE, eensl no. I52J 

Allowance (i) (a\ duriirg the period of privilege leave an} 
be drawn by the locum tenens as aKo by the absentee when so 
declared by the Local Government. 

[Q O IFinsl ) no. 1115,1—38, dated the 8th April, 1818 ] 

Allowances (i) (&) and ( 11 ) (&) ore granted chiefly in consi- 
deratioo of a change of station. 


B R. file no 
103CE, it. 
no 129). 



Uiapter y,— Personal matters aliening military omcers. 


Reports and Returns. 

211 . Annual confidential reports in Army form no. B194 
will be made out for each Royal Engineer officer, by the lsti 
December, in the first instance by the immediate superior of the 
officer reported on, and will'be forwarded by him for the remarks 
of the senior authorities. As soon as the opinions of all the 
superior officers have been recorded, the reports will be returned 
to the firs'fc reporting officer, for transmisiion direct to theiMili- 
tary Secretary to His Excellency the G'ommander-in-Cbief in 
India, after The remarks thereon have been seen by the Royal 
Engineer officer reported on and initialled by him below the 
signature of the last reporting authority. 

In the case of an officer who may be absent, a copy of the 
opinions of his superior officers should be sent- to him and a 
certificate to this effect should be entered on the confidential 
report by the first' reporting officer. This copy should be 
returned after perusal by the Royal Ertgioeer officer concerned 
when it should -be destroyed. 

. 213. To enable the Local Government to comply with the 

instructions contained in India’s no. 1805 — 21E.G., dated the 13th 
October, 1874, a return of passages to England per His Majesty's 
Indian Troopships that will be required by military subordi- 
nates of the Public Works department, during the following 
trooping season, should be submitted annually, in Manual form 
no. 12, by all Sub-Divisional officers having military subordi- 
nates serving nnder them to Divisional Engineers, on the 1st 
May. Each Divisional Engineer will submit a return for his 
division direct to the Chief Engineer on the 15th May. If any 
return is blank, intimation should be furnished in Code form 
no. 148, The Chief Engineer will submit* a retnrn to tho 
General Officer Commanding the divisions concerned on the let 
June an rmally. 

213. "-*• - * " . ' :• 

of servict 

and their Tamili? i ■ ■ « J 

meut will he maintained by Divisional Engineers in their offices. 
The prescribed forms are— • 


Army book no, 112, 
„ „ „ 113, 

» >• „ 114, 


llaglitflr of birth I. 

.• .. narr!iff«s. 

„ „ deithi. 


(6) Every such officer will notify each birth, mar- 
nago or death, ns it occurs, to the bnb-Divisional officer in the 
0 


C. fill. 
M 47. 


(Army)no. 
842-18 (IT. 
8. 1.), dated 
20-2-1914. 


B. R. filn 
no. 13B/7E. 


• Q, M.-Q. 
in India, 
no. 3326A, 
dated 6-7- 
1899. 


G. 0. (G. A. 
D.) no. 
9S8/IH- 
6811, dated 
13-7-1899, 


C 620A 


B„ I., 
, 161 
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Reports and Returns, 


following form? for record of the information in Divisional 
Engineers' registers • • 

Army form no A -42(a),. — .. Report of births, 

,, „ „ A-4S(r»i. ,, „ m&Titoge*. 

“it A-41(a)I T ' , i, i, death*. 

, The Sob-Divisional officer before transmitting the reports to 
the Divisional Engineer should see that all particulars required 
are fully, clearly and correctly given. 

(c) Half-yearly extracts from the above registers 
will be submitted by the Divisional Engineer direct to the 
' Registrar General, Somerset House, London. 


office, 


Not*,— A supply of tbs necessary Army toots »nd forma should be tept la erery divisional 
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Absence without leave iti , ... 

Casual leave ‘ * 

Liveries and warm clothing . 
CompaniatiOn fp^ dearness of prp.j 
visions .... 

Holidays ...‘ . ‘ ~ 

Hot weather establishment • 
Purchase, of Postal and ; Baiiway 
• guides, ... /m. , _ 
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Government' property ' ... 231 
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Ehalaiis ',J ■_ . ... 
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239 

2U 

242 

241 

21C 


' Absence without Leave.! - *. 

214 . Except in cases of special emergency '(fincli‘ , as 
sudden illness or serious accident), the onus of ‘establishing 
which in each case will rest with the absentee, no member of an 
office may be absent -during office ’honrtf 'except with the 
previous \ consent of the bead of the Office, or on the authority of , 
a certificate from a recognised medical practitioner covering' , the 

•whole period, of such absence. > ~~ 1 

Casual Leave. - 1 ' 1 y • 

215. Casual leave is -not recognised by the Regulations, Q-O.I1 
and an officer absent on casual leave is not treated -ns absent 

from duty. The Government 'will make no arrangement’ to 
supply the place of officers absent on such leave. The officer 
.granting the leave and the offrer faking it will be bdld respon- 
sible if the public service suffers in any way from the 
absence of the officer on casual leave. 

216. Casual leave may not be combined with any other _ u o„ II, 


23 . 

Add the following as a note to paragraph 21G of the P. 
W. D Manual of Orders : — 


KoTB— Tk« limit of 10 (lay* implied by the above paragraph may ha ry ln d R, J • Z 
r.taved la reipect ol the grant of cmu »1 l*»vo to Bnboriioate* of ibU depart- fil.no 
meat terving in the Knm*an divmon, »> »> to admit of th« grant to thoia 152CF «eri*l 
official* of 10 day* C»»a*l !««»» eaclaiivo of tli« tim* required by them for the “ I 
journey to »ud from their home*. • •* 


II, 

reasons. The concession of casual leave must not be converted — 
into an un*”**'— ■’— * — ** * • * --- T‘ T * — *■ — 

Governor - * ■. : ■ ■ . <* / 5 

privilege • - ■ ‘ 

when on tour is not catitled to draw daily allowance daring H. i&r /? 
such leave. 
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Casual leave. - 

M. O.O.jtl. 218 . The roW in the preceding* paragraphs apply in full. 

279 ^, » > * i , t .tf.... »j't - — — * 0 f leave to other officers 

■ . tne principles. Members 

- establishments • may be 
* granted casual leave by the head of their office. In 1 these cases 
no report of the grant of leave. in exce=s of ten days for urgent 
' • • 1 ” ’ a- p ment. • 

b. e. iK, 219 . ■' ■■ , t0 C“.‘ “.‘"f 1 

no. 80OE. ■ . idmg Engineers to 

. . , ml Engineers to 

B. R. fit# i - ’ to other Engineer 

no 1036E-17 1 . . ’i 

*1. no. 117. . . . - 


M, G, 0 , II# 
194, 


C. 580. O.O. 

(Miscl ) t no. 

1866-XII* Eer8 are 'contained in the resolution marginally notea. J-oey .. 
3 08.1904 teA nre not reproduced here, as they affect no Public 'll orks offices 
(amended). beyopd the Secretariat and Sanitary Engineer to Go y®F nme “ t \. 

M G 0.. 222 . The supply of liveries and warm clothing to the 

XII, J 742 . emjiloyfes of all Publio Works depaitment offices sanctioned by 
M. G 0., tlie Loca i Government in the Miscellaneous department is 
App 38. fletailed'in the following statement: — . , - 


no. i4. JUe register buouiu uc t‘-s u ““V — “ / 

inspecting officers. , 

i. Iiiveries and warm clothing. 

221 . The rules laid down by this Government regarding 
the supply of liveries at the expense of Government to messen- 
gers are contained in the resolution marginally noted. JLbey _ 


Class of 

Haase of employs for 
office, 'etc. wbora 

sanctioned. 


Description 1 Bate 
of supply | per 
sanctioned. 


Number 
and date of 
Renewable order convey- 

ing sanotion g 
to the supply 5 


I. —Licenet. 

Nil. 

II. — Warm 
clothing 

Electrical In*. Peons 
pector. («) 


, AlljWarm cloth- 7 .8 0 Every, second l^oPji^sei) *|Ue no. 
1 Ing. year I —307, dated 37031, 


—307, dated] 370M, 
Zlsj iNorem- al, boi. 
bei, 1005. 2«5 


Consulting Ar- Office chanVidsrs All Blanket' 
chltect. (5) . • . . 


210SM-307-;, i 307-231, 
1 dated eth No- el BOS 
[ .ember 1912. j 2 3 . 
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Clags c! 
amploj6« for 


Description 
of supply 
'sanctioned. 


Knmbot 

and date of 
[order couv6y- 
i ing sanction 
[to the supply 



Dirlalonal 

Engineers* 

offices. 


Sub-DIvt- 
•Sonal offices 


[Offiea chauki- 
dart. 

Office peons „ 


[Office chaalci- 
d«rs la plains. 

Office cbaolci- 
dar* In Kn- 
maan,' and 
Debra Duo. 


[Office chaoki- 
dare la plains. 

[Office clauU- 
duri in Ku- 
nmm and 
Debra Dun. 


[Warm c!otb-| 
Ing. 


Warm cloth- 
ing. 


M 

AM 

All 


[Warm cloth' 
ing 


Warm cloth- 
ing. 


Warm cloth- 
ing 


Blanket 

Blanket 


2 0 0 
7 8 0 


7 8 0 

8 0 0 


3 0 0 
2 8. 0 


Every second 
year. 


[Every second] 
- year 


<«> 

Annually 


Every second 
year, 
oc 

Annually 

Every secondl 
year. 

(«) 

Annually 


Every secondl 
year. 


I 


o. o. s 
sis— XII- , 
22£C„ dated! 

etft February, 

183J. 1 

0.0 no 0:0 
—30-7-1 M , 
dated leth 
March, 1808 
[file no 
307-1 M , 
aerial no l ]| 

0. 0 no. 
1SM/XII- 
J2flC„ da- 


\ 0 
\ ©7C 
\d» 


0. 0. so. 
870— SOM M , 
dated 19th 
March. 1006 


ffi” 


0.0. BO 
I80C— XII- 
229C, da- 
tfd 80th 

° at. 


(a) Or 8 blanket at a east ot R* 4 every aecond year [0. '0. 

V1VQ April, ] 

Compensation for dearness of provisions. 

223 - The rules regulating the grant of grain compensation 
to Government servants are printed in Appendix 24. 

Holidays. 

. . 224 . The s.imo holidays may be granted in circle, divi- 
sional and suh- divisional Public Works offices as are granted in 

the office? of the -rr c ” llt ’ eto i l [ of the district in which tho 

Deputy (.ommitiloner 

Public Works office is situated. The , _ -,- C ^ llKtf , f . — ciren- 

l eputy Co ramUs loner 

lates annually lMsof such holidays published in December in tho 

Local Government Gazette. 


I-307M..1, dated tbs 
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Hot Weather Establishment. 


C..J585 • 
. II. Ain,, 73. 




. 1225. Tfre followjug extra establishment is allowed to be" 
* maintained in -divisional and .sub-divisioual officesin the plains 
(including Debra Dan), chargeable to ollice contingencies: — 


' ‘ Detail. _ 


Sub Divi- 

office. 

sional office. 

For tatties from 15<A April to 15fA June or 



until rainfalls. ^ 



BMsh nt Es 4 per mofith 


1 

CoaUeat „ 3 „ ... ... 



, For punkhat from 15 th J larch to IBM October, . 



Coolie at Bi. 3-8-0 pel month for the office 

• 2 i 

1 

Coolie nt „ S B-0 „ for the Divisional and 

^ Bub-Di vision*! officers. 




File no. 
J728&r' 
no 47. 


C 685 


C. ' 587. 
C. Ap P . 7, 
para 7 (a) 
M. Q O, 
XII. 1617, 
C.A C,I, 
App. BBB 
B (d), 
ejception 


C. 683. 


The scale, rate of pay and time limit prescribed are however 
not absolute, bat' stand only as a guide, the Superintending 
Engineer varying them ns oircnmatances may require. 

I The sub-divisional office estimates for charges connected 'with 
the working or supply ofpnnfcJias and taffies should be submitted 
to t ho divisional office by the 1 5th February, and the collected 
estimates of the division to the circle office by the 1st March. 
They should be framed and sanctioned in Manual form no 16 
in duplicate, one copy being attached to'the contingent bill for 
the month in which the charge first appears. 

Purchase of Postal and Railway Guides. 

226. (a) Heads of offices mav purchase annually without 

’Special sanction, the January issue of the Indian Postal Guide. 
Superintending Engineers may, on occasion, sanction the purchase 
by officers., in their circles of other, copies, as, for instance, ou 
any important change in the rule9, etc , or to replace a copy 
lost or worn out, ^ , <• , 

, t '[G 0 no C.*HlM4E/353, dfltfd'the 30th ADirMt, 1^92 ] 

(b) \The purchase monthly by all Public Works 
offices (inclu ling the Sanitary Engineer) of one copy of .a Rail- 
way Guide at annas eight is also permissible. 

' 1 [B. E flIen».7B-9M in4 15111] , : 

Books of Reference. 

227. , Books of reference can be obtained ou loan by 
Officers and Upper Subordinates from the Public Works depart- 
ment Secretariat library under the rules published iu the catalogue. 
Copies of the catalogue can be obtained from lliff Registrar, 
Public Works department Secretariat, to whom all applications 
for the loan of books should be addressed direct, i 
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Scale of Furniture for Sub-Divisional offices. 

228.. ’’The following scales of furnitnre'are u«nally allowed 
for Sub-Divisional offices. Superintending Engineers ulay sanc- 
tion .any reasonable expenditure necessary to maintain them, 
provided that the total initial value of the furniture does not 
exceed tbo limits fixed in each case. They may also permit any* 
deviation in excess of these scales, subject to a limit of Es. 50 
over and above the total sanctioned limit for each office : — 


Other 
sob-divi- 
sional offices. 
M. 105 


Almirah* for form* and stationery m ... 

Atmirabs for office records ... 

Badges (brass) for messengers... ... ... 

Chairs ... ... ... 

Chests with drawers for plans .. 

Clock ... ... ... ... ... 

Commodes ... ... 

, Letter scales and weight* (s»t» of)" 

Office bores ... ... . . ... 

Tables, drawing . . . ... 

Tables, ordinary .. ... ... ... 

Trcsinrp cbasU ... ... ... 

Hurricane lantern ... 

Total Initial valoo of furnitore, ticlosivo of chicks, 
matting, etc., not to exceed ... 


•Letter ecalca with tola and ounce weigbtsenn bo obtained from the Postal 
Workshops, Aligarh, The cost of the acalea vanes according to the current market 
rates of raw material. 

Nort.— (») Chicks, msttlog and other perishable articles m not Included In these scales | 
they may be purchased ss required lo a ressopahleestent under C (85 

Kerr —ft) Estlmilci for the pnrcbsrt of tools sod plestere closely icrotinlicd sod the 
necessity fulJt considered before sscctlon Is eecerded forinpjly la the esse of new oEcef end 
reinircmtnts in ticeseof tbo pre^rlted lea’ela the esse of existing eCcee. This fset eonctltntee 
soaclent eotherlty for the retention ol the trttcles In exerts of the scale end no farther sanction 
Is nicf«*sry. 


C. A.C.I, 
App. BBBB 
( 2 ). 

U. 614. 


B. It. file no. 
Hail , notes 
page 2. 


229. The Superintending Engineers nod the Sanitary En- B 
giucer arc empowered to eanction tlio purchase of bicycles for the 3 oo* 
tiBc of their offices ami the offices subordinate to them up to a 101 . 105 . 
limit of Ks. 250 for each bicycle within budget allotments. 


Printing 

230* In accepting the recommendations of the Committco c.6?o. 
on Public Works Accounts that the ti*e of printing thoold lo 0. Q. 6 (P. 
cn ecu raged, as firing clerical labour and promoting regularity "'-DJeireu. 
of all kind?, the Government of India have invited attention to p. *r , B °dnted 
the i)d\pability of adopting, n*. far ai Possible, this means of 23*ie.’fi0. 
decreasing the clerical work of officers and subordinates. 
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C. 615. ' 


M. 0. 0., 

589. 

U. A. S , 


U) (i) 
C 701. 71 
M. 371. 


11 , 

75 

D2. 


C.691 
C.A.C.. I , 
Arp. 

BBBU (m). 
M.A.R.75 


Printing. 

231. Superintending Engineers mu), therefore, as a rule, 
sanction applications from their subordinate oflicera for permis- 
sion to have matter printed. The printing of oil Government 
work shall he executed in accordance with the rules contained. in 
M. G. O., XVIII, 2309 to 2-144, extincts from which are printod 
in Appendix 25. 

Note —(1) It laths rpccljl <ntj ot ths head clerk ol an oEco to *ca tbit a proper stipplj of 
pnstfd forma li main* aired, and, ae far aa pouitlc. to prefect th. heo ot manurfirlpl forma 
ol which printed coplea are obtainable 

Hots —(l) In eterj oBce a itock took o! fouai and regiatemnU Is kept lb ZUscellanroru 
farm to. 83R. 

Advertisements. 

232. Advertisements necessary for the picscculion of 
departmental business may be inserted in the local and profes- 
eioual newspapers, the coat being charged in contingent bills. 
The draft of such advertisements must in nil cases be first 
approved by a Divisional or Superintending Engineer. 

Office Accommodation. 

233. Suitable and sufficient accommodation will be 
provided by Govern meut-for the ut=o of sub-divisional offices. 
Suporioteuding'and'Divisional Engineers will arrange for this, 
where possible, iu some Government building, but where such 
building is not available office-rent w ill he admissible— 0-591(4;. 

Charges incurred in moving Government -property. v 

234> (<0 Buies regarding exemption from Municipal 
taxation of goods the property ot which is vested in tlio Govern- 
ment are contained m the Municipal Account Code (1906), 
chapter III, paragraph 27 (3). 

(6) The following rules in regard to Ferry Tolls 
affecting all persons end articles moving on the Public Service 
have been extracted from the iules published in chapter XII- of 
the District Board Manual, 348, 3-49: — 


Tolli and cicmjjfiwii/rem felt*. 




dote ol the certificate . 

Hot* III.— A mail cort, tele* on the pnbllo emlcc, u entitled to cm a * pnblio Ifirjj 
Lot p»«.tDgen ead otber thing, ihercoo sot oh the publie e»rtlce .shonll \ i) loe ordlnorj 
nice Ills down In the echedalo. 

Koto 1Y.—V olanUett lo uailorta wbUet on at tool dul j ore cteoFl. 

« • • • * e « g 
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' Tents. 

235, The scale of Government tents to be pupplicd for the 
use on tour of Divisional and Sub-Divisional officers and their ^ £gj 
establishments, for office anil private purposes, is ns follows : — if] 391 (d) 

For a Divisional officer — 

1 Single polo Swiss cottage 14' Xl4', or Hill, or Caslimeie ' 

(ent. - . - 1 

2 Tnls. ' 

1 Necessary tent. 

For a Sub-Divisional officer — 

1 Swiss cottage 12'Xl2', or hill tent. 

1 2 Pals. 

1 Necessary tent. 

23(3. Tents, if properly cared for,, should last ordinarily 11 o. 0., 
for ton years. When tents of under fen years’ use are condemn- XVIII, 2202 
ed, the reasons must berfully and specially stnled. The date of t '• 
receipt should bo clearly marked on each tent. All tents should 
bo kept in thorough repair, and provided with “gunny ” salitaa 
and carefully looked after both when in use and when in store. 

237, Superintending and Divisional Engineers, when in- 
specting offices, should personally examine and note tho state of 
the Government tents, and whether proper care appears to have 
been taken of thorn. 


Khalasis. y 

238. Khalasis on the following scale may he entertained 
ns temporary servants during periods of tour, their pay being 
charged to contingencies:— 

For ft Superintending and Divisions! Engineer, n maximum of two khalasis. 
For otbor officer*, ooo kbal*ii each 


Stationery. 

, 239. Tho rules regarding tho supply of stationery are 
detailed in the Stationery Mnnunl. Sub-Divi=ional officers will c.coi-GOfi. 
submit their indents, in Stationery form no. l, c to Divisional 
Engineers annually on the 15th December. The Divisional 
Engineer will submit n combined indont for the division to tho 
Superintending Engineer on tho 15th January. Tho Superin- 
tending Engineer will mbmit consolidated indents for stationery 
required for his own offico and for tho offices subordinate to hint, 
direct to tho Controller of Printing* Stationery nnd Stamps for 
compliance on the 1st March. 


In tho same manner indents for the supply of fcrrogall 
paper or hetiotype linen may he scut when required, i.e., eitht 
monthly, quarterly or yc-vefy. 

r Z lr ' , . lT ' t ' *r'l ftJB-rw no tlfO ir.i , !b« 

wn,u..lG O (|* W II )B* irsM in, dual ti« IMb Ort«l*r. HI* ] 

r»rlB«r. .a J lh. F,n'l»ry reft-Mr b»r» ntb-nn 
r<uj 1IK.I fqrtkim at .uttOMty u4 nilinliE". op to • Ijolt ef lt«. M la !i 
a#-i <u«m, miipUM E.a tie 
10 


fib Pwetnlfr, 
r.l 1 j Martha 


11 n. file no 
Kill.. .1. 
00 % SC?. 573 
a 0 J 374, 

M 313, CIS 



n 


G. 0 no. 
3S02E B.R , 
dated the 
32tb Decern* 
her, 1835 


C. C01. 


C. COO (3). 
M.G.O, 
XII, 1706. 


M.G. 0., 
XII.17QC. 


M. Q 0., 
XVIII. S«3. 
G. O. (Indus- 
trie*) no. 
1701— XVIII 
•108. dated 
12-3-191 6. 

I. M. 0,180. 

M. G. 0 , 
XII. 1678- 
1634. 
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Stationery, 

240. Local purchases of coirmry-imdo stationery, such ns 
paper, pons and ink, for vernacular work, should not exceed (he 
following annual aggregate limit, viz., for oach circle office, 
Ri* 15, and for each divisional aud sub-divisional office, Rs. 10. 
Country-made “ hadami” paper of the following qualities can. 
be obtained on indents Iiko other stationery from the Stationery 
office at Calcutta, vi 2 . 

Double foolscap, weighing 24 lb 20 Uj 1G lb. 

Not* — Only each articles u country paf»r, fen* onl ink. tool , of country paper. H ampin? ini, 
country loy«, fmi, »m to l>« considered as proper cb»rg*s nader tbs bead of itatSoucrj : other nemo, 
« ?.,tin»o«r/jrinl,(ic<e« oni Ihreii. poitc, rlctt fur record force!,, duster,, catullc, roofc»e«, 
Jtreirood, camphor, should be dealt rritb as ordinary contingent charge*. 

.240*. . The following scale shows the number of type- 
writers sanctioned for supply to etmh circle, divisional or sub- 
divisional office for office copying work only 

(t) Circle office ... ... ... 2 

{}<} Divisions! office ... ... 1 

(ittj Sub-Divisional office ... ... I 

Tho makes of typewriters approved by the Government for 
U 80 in Government offices should be used. 

G. 0. (Mis.) no.HlS-XII— 435, dated the lGlh August, 1903 

0. 0. (Mil.) no. 1509-X1I— 3W, dated the 4th October, 1913 

G. O. (Mis ) no I980-XII—403, dated the I3th December, 1013. 

6, 0. (Ml* ) no. 1705-XI1-403, dated the 13th November, 1014. 

G 0 (Mi* ) no. 521-XII— 213, dated tbo 27th March, 1016. 

Forms. 

241. A hat of tho forma pre'ciibed or referred to in this 
Manual, which are printed and stocked by the Government Press 
will be found in Appoutlix 2G. Forms of envelopes are not 
included in thiB list ; they are however detailed iu the form of 
annual indent, Manual form no 1G3. 

Office Libraries. 

242. The rulos for maintaining a systematic control over 
the libraries attached to Public WorkB offices ate — 

I. —' Tbe*book* most be kept arranged on shelves in one place out of tb« 

reach of whito-ants, etc, under the cWgo of the Head Clerk 

II. - A correct and complete catalogue must be maintained In a register to 

be kept for Ibe purpose, and missing broi* accounted lot from 
t'lmo to time. 

Ill —No booh* mast bo removed from the library without tba permimon of 
the bead of the office. 

IV.— A receipt must be invariably taken from an officer removing a book, 
to he ta tamed to him or cancelled when the book i» returned to the 
library. The Heed Clerk of the office will be held personally res- 
ponsible tbit this and the three previous rule* are strictly observed 
lie Is also responsible for seeing that tbo file* of circulars end 
copies of the codes and manuals In his offies are complete, posted, 
and the standing order* and circulars Indexed np to date. 
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Office Libraries 

V.-Ev< 


Irrigation 
Circular' no. 
6741E, dated 
17-3.1833. 


VI.— An animal report must be submitted by each Sub-Divisional officer to 
‘ Divisional Euginaer on the 15th December in tbflyfolloning 
form :V 


*«I certify that ndse of the booW enumerated in the catalogogbf the library 
is missing ; that tha fllesW circulars and codes and manuals hKthiB office are 
complete, posted, and mdNjed up to date j and that the booke/in the library are 
‘n good order, ict th the crcgifitms noted telow " 


Booka 


mlsSk/iK I _ 


Remarks 


sa^ l 


I Itnnir* sint of order. I . 


Remarks and 


33. 


TO ^ C „ ruleS , V ;^ 1 Vn from Cha P tcr Vi. paragraph 242, ,, 

T. W. I). Manual of Orders. b * . 

i > 


Not*.— Tbs words In Italics spa th 
)U mining or oat ot ordor. / 


l 


File no. 
49011 
Serial no, 

89 . 


tbs tabular statement ibontd bV omitted when there an e 


... 243. In all Public Works department offices where a 
library has become so full as to leave no room for more important 
receipts, books shall bo weeded on the lines, generally, of the rales 
printed in M. G. O., XII, 1G85 to 1091. 


Official Records. 

244. The following rules should bo observed in all circle, q Cl0 017t 
divisional and sub-dit nioiml offices for tho woeding of official * ' 

records 


(l) i'nor to tbo submission of a Ills for or Icn, the bead clerk or accountant 
concoi ned ala ulJ aco that all tupcrlluon* paper., such *« documents 
containing preliminary enqoirirs, routlno notes, reminders, etc., are 
weeded out 


(li) After tli o dii]>o. il of a letter or piper in any hie, tho head clerk or 
accountant should mark or stamp on cub Isttir or paper, in bold 
c«n.picnoni figures about one tacb in height, the year in which it ts 
to bo destroyed, In accordance with the classification gisiu to it in the 
printed* Hits, ecpics of which arc separately a ippbed, showing the 
various times of esses to he destroyed or retained tut tbo period of 
their Eililenc" The iotentlon is that pipers sh 1 te marked or 
stamped on or shortly aft*r receipt, with the dsu (ye-.rj In which lh»r 


perticiliryi ut ,r, fn !y i . 

tuiy tv. dri’n j.d \njnJ. n • ,m . idibo.. 
retained ami mir.sdo s'tiu^" 1' t lb - 

1* to bs coos.dstvd cjpjiod of uqui it L*» bv«4 so u 
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Offioial Records. 

(ni) E»rlj in each ycit all papct», previously marked or stamped, n* noted 
above to b« destroyed in that year, should bo collected in ono bundle 
and submitted to tins Head of tlic office for au ordor to destroy.^ A* 
u-gm di papers relating to the Accounts braneli, saeb records will be 
destroyed in the Divisional aud Sub-Divisionil cifieesby Division >1 
Engineers on thair own responsibility and without reference to any 
other authority In accordance with the classification given intbo 
printed lists Should there be any accounts records not included in 
the fluriBcation given in tbe printed lists tbc advice of the Account- 
ant-General should be taken before such papers are finally disposed of 
(»v) When any papers (marked as obovo for destruction) ato destroyed, tbc 
letter “t>** denoting, *' Destroyed ” should -be written or stamped 
across the record of it in the office register. 

(v) In calculating the timo fixed for the retention of papers and lecords, 
the computation should he made from the commencement of the cnlcn* 

r All 


f * 


I 


specified, independently of the year of i script or destruction. 
Municipal (vi) The right course is to preseiva records if there bo any doubts that 

Manual 1 premature destruction will bo injurious to the interests of Govern- 

Part II chap ment Records In which any important principle is discussed should 

XI pages * be retained permanently, though the subject may fall within the 

805—311 categories for which Only temporary intention is prescribed in the 

(««1« IS) >"**■• _ . 

i (vii) All paper* rcceuod in circle, divisional or sub divisional offices will 
come within one or other of the heads mentioned, ami tbe class eliocld 
ho determined by the U.od of the office concern'd. In case Of donbt 
the procedure directed in rale (vi) should be followed. 

(vui) The papers nnally selected for destruction shall be dsstroyid without 
delay « if intonded to bo sold as waste paper and not to bo burnt at 
c ^ ifi once, they shall be torn up into email places w&oeSeetnally that thsir 

' 11 formei content* cannot be learned therefrom. 

(it) Spare copies of tto lists referred tom rale* (ii) »nd (lii) will bo Supplied 
.. by tho_ Registrar, Public Works department Sicietariat, on applica- 

tion 

Not*.—' Tha lists of cavas to b» destroyed referred to a rules (ill and (ml above era Bunted 

1U Appendix 27, 

245 . Circulars, etc., should bo posted into guard books 
and indexed as soon as received. Guard book3 should be made 
up, and books which requite binding or re-binding should be 
strongly but cheaply bound or re-bound locally, as necessary, the 
expendiluro being debitable to office contingencies, 

Official Documents. 

M. G O., 246 . .Copies of official letters are not to bo given as a 

. Ml. 411. matter ot course. In a judicial case a part/ to the suit is generally 
entitled to a copy of the proceedings as a matter of right 
out m executive matters it will ns a rulo be sufficient to inform the 
parties concerned of the nature of the order that has been passed, 
oiiomdany one of them require a copy of the letter, he should be 
0. 831. referred to- the superior officer by whom the order tvas passed and 
from whose office the letter issued. 

m 0 n recommendations for the benefit of any party are made, 
copies of^tke recommendation ehould never be given ; and the 
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- OmciAL Documents. 

same principle holds pood in most executive matters. Copy 
of a report submitted to superior authority should not a9 a 
rule be given to thg party concerned ; it may raise false hopes 
and it may, on the other hand, give rise to petitions ami memo- 
rials protesting against the views of the reporting officer. 

247. When anything beyond a copy of the order directly 
disposing of a case is given, a charge should ho made for 
copying according to tho rates laid d§wu in Genornl department 
resolution no. 1696,* dated the 14th August, I860, extracted 
below 

Copying fees' shall ho calculated on the following scale, which 
includes the fee for examining and oounting and for paper. 
Translation fees however are nob included in these fees : — 

(a) For ordinary Urdu and Hindi copies, ona nana. for evory 100 word*. 
(i) Yof ordinary Eoglub copies, tbreo »nn»» for emy 10D wOkU. 

(e) No vernacular copy to bo granted for I«« than two annas ; no English 
copy for lass than three annas. 

(i l) Less tbtu 100 words shall bo charged at the rate for a full handrod, 
e.g„ 3G0 Urdu words t'o be charged four annas. ' 

(e) For copies of figured statements, in which the labour of copying ia 
greater than in tho easoof ordinary writing, special rates tn»y bo 
fixed by the Collector, to as fairly to co?er tho expense, on the gen- 
eral principle that four figure* shontd bo counted ua equal to oao 
word. 

Charges for copying should ba realized at tho timo tho copy 
ia applied for and credited to revenue. 

248. The unauthorized disclosure by a public servant of 
any documonts, papers, or information which he may have 
become possessed of in his official capacity is strictly forbidden. 

249. The taking away from office of any official document 
to work at, or for any purpose whatever, by clerks or others, 
except by Bpocial order of tho head of tho_ office in oneb case, is 
strictly and absolutely prohibited. 

250. Of the books and returns mentioned in 0. C22 the 
following will bo kept in the sub-divisional, and not m ihe 
divisional office : — 

(1) Copies of indents in bundles. 

|2) Original progress reports. 

(8) Sanctioned estimates and plans of works in progress and 
completed. 

The following Mill he kept in the divisional, ami not in the 
sub divisional office : — 

(4) Tho complete drafts of all projects submitted through the 
divisional office for sanction. 

Tho lamnindcr will be kept in both cj.ivies of office Also 
tho register of incumbents of charges prescribed in U i 120 nud 
1301. H«gnrding the register of bmldiogs, see JI. 313 and U. 718. 

rnt4«rui U n-io M *" ri>It * t3t «»i o,u «*im tt, 


C. 82. 
M.G.O, 
III, 411. 


M. 179, 210 
605. 


M. 0. 0., 
111,318. 


M 257 


SL 257. 
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Registers of Letters received and despatched. 

251 . A register of letters received aud despatched will 
be maintained in every office in Provincial form no. 19. 

B If. file uo. 252 . -fn regard to ‘personal registers (Manual form no. 
notes* page 16) to be kept in the Divisional Engineer's personal custody, 
c. * see G. 482. ' 

Nora.— Bales regarding p? r>onal registers ars printed in Appeudu T? 

Flood Diagrams. 

253 . There should also be maintained in certain district 
offices a record chart or flood diagram, showiug tbe annual rise 
. and fall of certain rivers as registered on gauges set up at the 
following places, 'between the l5ih June and the 15th October: — ■ 


Locality 

Hirer- j 

Position of gauge. 


dome* . 

Bailangbat 

Mnttn 

Jumna ... 

Coropngbat. 


Jotnci . 

i Kalpighat. 

Sloradabtd... 

Ram Ganga 

Jama Maijiagh^t. 

Bareilly 

Bata Gangs • ■ ... 

llailwaj bridge 

Cawnpore ... 

Gang** ... . - 

Sirsayagliat 

Allahabad 

Gan^ea ... ... 

Sluice cu Daragauj band. 

Mir/apnr ... 

Ganges ... 

Nsrghat. 

Bcnaros 

?“«,*■ ... . - 

Uanunjaudihghat 

Fyanbad . 

Ghogra 

Mirangbat. 

Fjratad 

Ghogra .. ... 

Opposite Rauoihi 

Bara Banki, M 

Gbogra ... 

Babramglat. 

Arattgarh . . • • • ... 

Ghogra ... 

Dobrigbat 

Gorakbpur ... , ,> 

Raptl . . 

Bhowaparghat pontoon bridge. 


B R. file no. 
146 W. 


SI. Slfi, 
C25. 


M. 417. 


254 . Divisional Engineers 6hould examine the;o charts 

on their inspections of the offices in which they are maintained 
and see that they are properly kept up. ' 1 , J 

• Recording of Plans and Projects. • 

255 . n 1 u ~ tu I and sub-divisional 

>6 shall he also kept 
mb-divisional office 
. charts and quarry 

charts (i.c., the plans of roads showing tins quart ies whence metal 
is obtained), as well as the road metal rate books (Manual form 
no. 57) will be posted annually froxa the sub-divisional charts 
and rate 'books. 

256 . A Register of Plan®,”, jq Manual form no. 5S, 

shalL be maintained in each divisional and sub-di visional office, 
in winch all plans of the -classes detailed in C. 623 must be 
registered, the register number being at the same time endorsed 
on tb© plan, ", 
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. ReCOBDISO ov Plaxs asd Pbojects. • 

257. Draft projectsof works to be executed by departmental 
ngenoy are recorcfed in the divisional office ; and fair 'projects 
are to be returned to the sub-divisional office immediately they 
ate sanctioned, and must be carefully preserved thero complete. 
Fair projects should not be taken out of office in whole or in 
part lor regular use on the works Drawings, etc., must not be 
detached from fair projects for' submission with completion 
reports. For such purposes separate certified copies must be 
prepared when necessary. 

258. The use of gamboge, or any colour containing! it, on 
tracing cloth, should be avoided, a3 this colour spreads on the 
cloth and disfigures the drawing. Chrome yellow and green 
without gamboge are preferable for use on tracing cloth. 

Correspondence. 

259. Heads of offices are responsible for the arrange- 
ments made in regard to the receipt and opening of official 
covers addressed to them. 


Kor»/~Undfr no cUcoro stances wilt o confidential corer b» opened, wcept In tbs pittance of, or 
in compliance with t distinct orfior In writing to do *o ilgncd V>J , U>t> ollclal wtjo closed St or bie 
aoperlor In nab, ortho official to whom It to addressed. 


260. All official documents submitted for orders to 
superior authority should hear the signature and rank and 
designation of all the officers submitting them and the date on 
Which they nre signed. The terms instant , proximo, ultimo, 
idem, etc,, should he rigorously excluded from all official 
correspondence. Tho day of the month and the year should in 
each case be clearly given. When submitting copies of corres- 
pondence, the names as well as the rank of the officers by whom 
the letters n ere written should always be entered. 


261. Manual form no. 1G1 is provided for circulating 
documents with short remarks or unimportant orders to 
subordinate officers in cases whero the latter are not expected to 
keep copies or notes of tho matter circulated. Superintending 
and Dirisionnl Engineers should not isMie revolving circulars 
or documents which base to bo copied ip offices subordinate to 
them. As a rule documents iMUittc from tho Public Works 
department Secretariat, copies of which have to ho filed in 
subordinate office*, will bo printed or typed, and a sufficient 
numlx'r of copies will ho supplied for distribution to them. 

Norr — 1» orJerio rata'* tWWl labour la nborfiloito t nfficlmt nnmbtrof r*rlf« o! ill 

Mlrnib-l ilrtB'm Wfci.h r*}0lfr In u fommfi.lf.tel «o a.l-or&r »1f efffen *bo«'l U forward 
k**^nr*tiimriilMo Ifaf ortjlaal ktlrr. Iron IbtoCc* ol Imi .Ad ■ not. tu UK cfart tpoaM U 


C'. C21. 


M 320, ?39. 


M. 130. 


I. IT. 0,118 
C. C25.CG7, 
CG8. 

C. App, 8 (2). 


C. C27 


0-0. no. 885- 
E , dated 
12 C-’OO. 


LI. 100. 


0 0 no C 
1101-3 E II 
of 28 8-'SS, 
and H. O, 
noa 1-3 tV 
A.;of 2-1 .’91 
C CIS 


[Ctflcl IN f Inor t ’« elrenlir «" ll»r.,4»tel Ib.SiXh Mae. 1011 J 


c. css. 


C C29 

C. C31.G3S 
M G.O.. 
Ill, 392. 


C. C31. 


C. t»32. 

M. 0. 0., Ill, 
387. 


M* 0. °.. 
XVIII, 2300. 


M. 0.0, HI, 
403. 


C. 612. 


C. 362 
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CoKRESPONDEKCfi. \ ' 

262. Itisdoc*- 1 ’- ■* " 

than simple short . 

and subordinates to _ , : 

in the first person ; and correspondence in the third person 
should be discouraged. Suitablo forms for office memoranda, 
letter and dockets are provided as given in Appendix 24. Manual 
form no. 132 may also be used -for half marginal correspondence. 

262A. In ail cases forwarded for orders, whether enclo- 
sures are submitted or not , all that is important in the case or 
necossary for tho full exposition of the subject should be stated 
in the letter. 

263. A convenient form of invoice which maybe used, 
if required, between an officer on tour and his office, or with a 
letter containing a large number of enclosures, is provided in 
Provincial form no, Gl. 

26^. Tho universal use of English figures in all official 
account'- of whatever kind is desirable, and officers and Subor- 
dinates should take tho necessary steps to eusare their adoption. 

265. All officers should a\ail themselves to the fullest 
extent possible of the provisions of C. 633 with a, view to suppres- 

• 1 “ - •* 1 ‘ * T -i the ca-es 

■ in either 
Postcards 
cations of 

telegraphic brevity. ^ 

266. Confidential papers should be placed in double 
covers, the inner cover being marked “ Confidential ” and 
superscribed with the name only of tho addressee, the outer 
covers being addressed to the officer for whom they are intended 
by his official designation only and without the addition oE his 
name. 

Note.— C arers containing canftlenli »l papers trim sent by post shall bo registered 

Postal acknowledgments 

267. Every receipt for a registered letter and detached 
certificate of posting (Postal Guide, clausa 16) should be pasted 
on the margin of the draft of the letter, and not in the d&k hook. 

Returns 

260. A list of the periodical returns due in the Buildings 
and Ronds branch of the Public Works department in this 
province is published as Manual form no. 166. No other periodi- 
cal returns may bo called for from any Pnblic Works department 
office in this branch without the conseut of the Chief Engineer 
or' the Local Government. 

No-re — rUnlt jetonrt on the proaenhei form need not bo mlsnitteJ f In tnoh cases Intimation 
to the superior authority shonld bo ectnmoolcatci In Code form no, W3. 
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Returns. 


269 . Heads 6{ officos should provide themselves and their 
clerical subordinates with copies of the list io Manual form 
ho. 166 for ready reference, and should take efficient Step3 to 
have the various returns due from their offices prepared in good 
lime’ beforehand, so as to ensure their punctual 6ubmi«sion and 
to render the issue of reminders unnecessary. 

270 . In view of the importance of koepiugdown the num- 
ber and complexity of returns to the lowest limit of actual 
requirements,. any officer of the department is at liberty at any 
time to suggest to his immediate superior the discontinuance or 
modification of any form (not being a Code form) in use or of 
any return which has to bo submitted by or through him by 
order of higher authority, provided that ho can show satisfactorily 
that circumstance 4 , have rendered the form or the return in its 
existing shape useless or unsuitable for tiie purpose for which 
it) was originally required j and well considered suggestions .of 
this nature may be forwarded through the proper departmental 
channels to the Chief Engineer at any time. The Accountant- 
General should be consulted before suggestions are made affecting 
accounts procedure. 

271 . Each Divisional Engineer should, however, report 
*’ ' ° " . 1 r whether 

• . ■ ■ . ■ ■ ■ • ‘9 ought, 

’ .... similar 

report should bo made by Superintending Engineers and by- the 
Accountant-General to tbe Chief Engineer on the 1st July. A 
specimen of the form or roturn which it is propossd to discontinue, 
and, in the case of suggested modifications, a specimen of the 

form or return as it star '* * 4_ — ’ ■* s - ] 

nnco with the proposed . . • 

If there aro no propo«<a • • ■ ■ : j 

Code form no. 148 may ho submitted instead of u report. 


C.'CiS 


SeCretsrlat 
file no. 
23SW.A-, 
pigo tCI. 


c. at7. 
M. I<4, 


272 . 


Y particular 
r it cannot 
Accountant- 
that of the 


• Indll’, 
clrcnl.r no. 
7-P W., ditca 
3.10-33. 


. 273 . Returns and other documents should not be sub- lo<Jl*’« 
mitted in duplicate or triplicate except as prescribed in the Code - p e ~* r ^° 
or Manual or when specially required. In the case of returns - 3 .io .**83 U 
of which duplicates or triplicates are required, it should be Iwrno 
in mind (hat copying can bo done more cheaply at headquarter? 

Ilian in outlving districts ; and DivWonal and sub-divisional 
officers should not usually bo required to enhmit more than one 
ropy. 


11 




Chapter VI!.— Designs and Eitimatcs for Works. 

f/rit] n Para. 

Initiation of project* ... 274 Rules for finally sanctioning 

The preliminary report ... 276 eitimale* ... ... 821 

Rules of sdministrutire aaflction 233 DisdossI of sanctioned projeota 828 
The rogiiler of sanctioned pro* Preliminary nil mate* ... 829A 

joet* . ... . 2S7 Supplementary eatimatci ... 330 

Limit a of administrative sane* Revised estimator ... ... 331 

tion ... .. • 268 Lightning conductors ... 832 

Procedure following administro. Ropair*, gonCral ... ... 330 

tiro aanction ... ... 238 „ bnildmga ... 311 

The project ... ... 230 >. roada nad bridges ... 341A 

The fair projeot ... ... 801 „ miscellaneous pablitf id* 

Procedure for enbrnltiion of fair provemonta _ ... 858 

projects ... ... 321 Tool* and plant ... ' ... 353 

Initiation of projects. 

274. When it is intended to carry ont a work whether of 
entirely now construction or of additions to or alterations of 
existing works the following proccduro shonld bo carefully 
observed before a requisition is sent to t bo Public Works 
department for tho preparation .of projects for bnildings and 

Other works:— *■ 

(A). — Civil Works, Imperial and Provincial. 

(I) Tbo Local Ofl jccr of • department ah oold apely to _ tlifl_Admini» trat jT9 
(departmental) head, of that doparttiiuiiticx plain mg tha nature of, 
and necessity for any wotlc required for the purpose* of that depart- 
ment. 

(II) Tho Administrative (departmental) bead wifi determine whether the 
work is absolutely neceeeary, whether fends arc likely to be available 
in tha current or noxt financial year, and wiiothOr It » necessary to 
call for an estimate. 

"7*1 ” ** r-;-‘ **' ’ “ J “ •’ropoaal, he-sbonld address 

■ * • ’ direct or through the 0. d&l, 

’ ■ ■ ’ ■ ding either a copy of tho - 

■ • • .■ ’orth what fs required and 

bow funds will ue provideu. . % . 

In all cases when the proposal involves the construction or 
purchase of a residence for a Government official, full' particulars 
in Manual form no. 59 should be forwarded by the Head of .. 
the department concerned to tho Public Works department. 


C. 1773. 


0. A. C., I , 
App E13BB 
Co), page 310. 


Eteeption.—{2) Proposals connoetad with the re si donee* of His Excellency 
tho Viceroy and hi* staff (including tho, Viceroy** stable* at Dehra) ara governed' 
by the rule* in Appendix 23. 

' [B.B Ills no. I371-W., serial no 

How.— (1) The Lotsl sad Departmental heads mentioned lo thsss rules us defined in ths tihls 


1 competent to cell for project* from ths ■ 


(a. E. filo no. 52S7-W., serial do. 1.] 
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$- 9W^4' ■ 

{ B ).■ — Contmoution works (other than Municipal works 
„ _ governed by rules in Appendix 5). 


fa) tbework tobedone, 

(b) the sum they nre preptretl to contribute, 

(b) whether the Public Works department 'will be required to prepare 
■ -the project only or will that department have to carry out the work 

1 _ as well, 

-fd J whether they are prepared to pay the charges for establishment and 
tools and plant, leviable under C. 861 (II) and' 1835 (V), or, if 
not, stating the grounds on which they ask to be exempted, 

(11) Tdb Commissioner as Departmental head will deal in tha matter on 
the system described under clause (A) above. 

' (0)< — Imperial Military Works. _ “ 

In regard to the Imperial Military works esnied out by the Public Works 
department the procedure to be followed is printed in Appendix 80 , , * 

{ Dhr-District Board Works ( Excluded Local Funds). 

The rules Issued'nnder Local Self-Government department 'notification 
Do. 2057IX— 82, dated tho 28th Match, 1016, should be followed, 

( E).~Famine Relief Works. * ■ 


The procedure laid down in M. 601 should be followed. . , 

'The Preliminary report. ' ■ 

/ 275 - ■ r> • er should 

lion and 

■ ■ “ ual form' 1 

■ the pre- 

, . ” If this 

in half 

margin on foolscap j hut estimate forms nos. 64 and 65 are uot, as 
a rule, tobe U6od. 

Nats— (1) The preliminary report Is net required is respect ol a work which to not likely to 
cost mors than He 5, 000 , or, lor a work tor which there n a prescribed standard design. In inch 
caste detailed plans »nd estimates should be prepared ani eobcmtttd lor both adminietrsUre and 
final sanction. , v 

Non — ■ (2) For Famine Relief projects special lorme are prescribed The estimate, whioh to 
generall; prepared for both adisirdstntiTe asdfinal (SQCtloD, ihould be la Manual form no, #1, 
accompanied bj an abstract ol cost, at ordinary rates, la Manual lorm no 62. 
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'J’lIE PjlLUMINARY JtCPORT. 


216. M Tho procedure prescribed by tho Local Govern-' 14 'cow/xn' 
loeDt relating to the initiation, preparation and sanction of osti- * 1 , no. 1 . ’ 
mates ior electrical works is printed in Appendix 31. M 633. 

' - (b) In respect of tho iustallntiou of olectrio lights 

and Inus in Government buildings occupied ns residences by O G. O. (P. 
Government officials, tho authority to ►anction is vested in the "" 

Local Government subject to the following restrictions : — 


0) that tbo coat of providing eloctne light* and fan* li not to bo conildercd 
“ a> part of tho capital valoo of a homo for purposes of assessment of 

rent 1 tlia interest on the capital coit of au electrical installation, 
together tvltb tbo rhargci for repairs and wotting expense*, are to bo 
assessed soparatefy and (be (enenf it UsbU for (be payment of 
these charge" to foil irrespective of ihe fact that the combined 
charge* for bouse rent and for tho electrical iottnllatiou may amount 
to more than 10 per cent, of bis salary, vide C. 019, Jlnlo l fbj 1 
(it) tbo interest charges is ill bo 3} percent, and the charge* for repairs 
will bo G per cent, of tho capita] co»t of tho installation; these par* 
centimes are subject to modiBcation by tho Government of India 
[(ICO. (P. \v. D ) do. iOe-CSB., dated the :7th April. 1000. B. B. Ills do. etS-W.. serial bo. >7 ] 
(ill) that sanction is only to bo givon in cases In which (Lore is no doubt 
that the charges nated above will be continuously recovered 


Non —With the *i 


id fitting* at his own eipauio and carry o 


Not* —Considerable lodgement will often bs required fn deciding i 

should bs entered Into In the report, and It Is undesirable to ley doi. 

point bat no greater elaboration than It necessary to fnlfil tbo conditions of 
icctcd oi permitted 


•C. W. M , 
dated 
7-C-1002 
(*1. no. 1 
of B. R.filo 
no. B48.W.) 


Injpcet and pan tbs work before current Jsbrosgbt into the bnlldlng. 

(t) That on his vicstlon ot thy quarter*^ or_ previously If callod open by Government, 


Iriog and 01 

(Q. 0. (P. W. D,) no. PW-dS/lIJ J-S-W., dated the Btb^Beptcmbef, 1818. B.E. fill no U33-J 
W , serial nos. 3 and 4.) 

277 . Tho object of tbo jfreliminary report is 'two-fold— 
(i) to BOtforib tie proposals under professional guidance, and to 
elicit the views, professional and otherwise, of the various officers 
interested ; and (n) to furnish the authority who called for it as 
quickly as possible, with a coachc business-like statement of the 
case, a fairly trustworthy approximate estimate of the various 
alternative propositions, one] u professional opinion as to the best 
’"'one to adopt. A found comprehensive treatment of ibe case as a 
whole should be aimed at this st3ge, rathor than an examination 
of details or extreme accuracy of estimate. 


o the deeroo of detail which 
bard and faat role* on this 
ni shoald It 


278 . It will usually suffice to give a clear but brief risumf 
of the case, showing (a) the nature of, and necessity for, the 
requirement ; with (b) a professional note as to its proposed 
treatment; and (c) n rough estimate of i*s probable cost, based on 
over-all measurements and the cost of previous works of a similar 
nature or other general data. For buildings this will usually he 
based ou ,the plinth area of the main blocks, the description Mt 
walls, floors, roofs, etmTbeing briefly specified in the report. In 


C. 684 (iv) 
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The Preliminap.t report. 

■ejects fdr bridges the data oa which the proposed waterway has 
:en approximately arrived at should also be given. 

Not* —The Instructions regarding the method of calculating the waterway of raid bridge* »nd 
verts, contained In Chief Engineer's circular ad, &-P.W. of SOth Juno. 1910, are printed in 
pendtx 33, 

279 . The report should he accompanied by such rough 
mcil sketches and existing available plans, maps, typical draw- 
g*. references to, or cuttings from, printed catalogues, etc., as 
ill, in tho opinion of the -Divisional Engineer, assist in deciding 
-to the desirability of entertaining the project and the form it 
ould take. 

(ft) For bufWtftjs a pencil ou(f»n<j ground plan with a site pUn. 

(6) For bridges a pencil sketch (not a, detail drawing) of tha proposed 
, k .bridge und a plan or tnlp showing the river to be bridged, 

(e) For roads a map (on a scale of not less tliau one mile to the inch) 


Not* — Sectional pacer may often bo conveniently need foi preliminary sketches knd tor drafte 
Cull drawings, bd3 a supply ehould be kept in overy Public W orke office for the purpoBe. It c»n 
obtained like other stations ly by Indent on the Stationery office . ’ 


280. 'Before preparing- tho preliminary ■ report for a 
eject in connection, wi ’ • ‘ new 

ies of- railways, or > • the 

ithority pn ^charge , of ilted 

to the enitabiliby of , , d. in 

gard to the method of carryingout the work, in so far as-road 
affic is affected, -i • ’ • • » . , 


Not*,— The c lilacs of roide and the authorities who ihoull be consulted, as defined by the . 
cal Government are— 

0) local reaJj tmolndlng lntrs-cintonment aad lntn-muntelpal to’ada). ' 

' • The Chairman ot the District Henri concerned. ‘ ' . 1 " 


Municipal root* (Including tttn-cantomne.it raids). ' 1 1 

1 . The Chairman of the Municipal Board concerned. 5 . ' 

(111) Prcwsetal VMtJili— • , ■ i i , | ' * 

, (a) Genetally The Snperintondlag Engineer of the circle concerned, provided that 
reference is made to the Chief Engineer in all caeca relating to alterations 
necessitated on Grand Trank roads. ■ - - 


,tM Intra-cantonment roads. The Cantonment authorities concerned. 

(e) Intm-mnnicipal roads. ' The Chairman of the Municipal Board concerned. 


281 . Eveiv effort should be made to utili 26 the Industrial 
(t) School of Arts and Crafts at Lucknow schools ooted 011 

(ri) Carpen tiy school ot Bareili/. the margin. -LheSO 

(ni) Industrial school ot Gorakhpur ' institutions' 1 shduhl 

(It) Industrial school at Lucknow, ^ generally be consult- 

1 in regard to such iron and woodwoik, furniture, etc.', as they* 
m undertake to exeeate, and "the de-igns anil estimates, fur- 
isheiUby them should ‘be ‘embodied in the preliminary report 
lentionedin M. 278 .... 
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The Poe win nary ncrORT. 


282 . Tho guiding frririftiplo> which should underlie all 
proceedings connected with tho preparation of tho approximate 
estimate and preliminary plans for any speciGod work to.uioeti 
the sulministrativo rerjuircraont* of a department, needs at all 
times llio moat careful observance of tho following instructions 
by Publio Works officers concerned:— 

(а) Before or whilst drawing up the preliminary report , thOy should 

informally consult tho Loc\l efficors of tho department concerned. 

(б) Alford fall facilities to the LocaI officers of tho department tor an 

expression of their opinion upon tho report sod tbii should be 
obuiuod formally. 

(e) Ensure that it is clearly rexplainod ou the proposal by the dfllcor who 
Initiated it how fends are to bo provided 
(<f) After the report U coinptote in respect of the *bovo points tho Sab- 
Divisional officer (if tho project has been prepared by him) will submit 
tho project to tho Divisions! Engineer. 

(e) Transmission of tho report from -ono oifieor to another should not be 
unduly delayed. 

(/) After recording bis remark! on tho report, tbc Divisional' Engineer 
will obtain the view. ' 1‘ " '*s ‘ . * ■ ■ 

this officer ie not center ... * * 

ment Homes, 6ecret»r • • ‘ .s' 

dapartmonte (excledin 

Medical, Jails, Oovori ■ ■ . 

rdnting, and Public Works buildings 

(y) The Divisional Eogineor will deal with tbo report- in the manner laid 
down io M, 283. ' 

Not*.— (I) la tho cue of * contribution m ort, the parties sdmlnlitoilnj the fande should be 
consulted 

Nor*.— (2) Olfleers concerned with the disposal of the preliminary report are always at liberty 
to refer proposals back for farther opinion to sny effleers who here already teen, or who ought to 
bars seen them. 


283 . The following procedure should bo followed in regard 
to the professional approval of preliminary projects, and their 
transmission (Manual form no. 168) Jo tho Departmental head for ' 
purposes of administrative sanction : — 

(a) Projects fust' exceeding Jit. 6,000.— After recording hit professional 
opinion, tho Divisional Engineer will submit tho preliminary project 
to the authority com potent to accord administrative sanction. 
ft>J “ ’ ■ • 1 obtain. 

* ■ ■ ‘ * 232 (/), 

* ■ ■ ■ • • s to this 

•• of tbo 


(•) Projects exceeding lls. 6.000 and tin to Us 10,000 or Rs 60,000, «« 
UMt of power of final taneltonof t/us Superintending Engineer — Af for 
recording his professional opinion, tho Superintending Engineer will 
transmit the preliminary project to tbo authority competent to 
accord administrative sanction. 

( d) Projects exceeding the above limits require the professional approval of 
the Chief Engtneer .— Aftor recording hie professional note 


M. 291 


M 91. 


M. SI. 
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Tee Preliminary- report. 

projects for bridges the data on which the proposed waterway has 
' been approximately arrived at should also be given. 

Note.— The Instruction! re?njlng the method of calcnlatWr the waterway of road bridges and 
culverts contained In Chlsf Engineer's clrcalar nd. MW, of SOth Jane, two, are prlntod in 
, , Appendix 33, 

’ 279 . The report should -ho accompanied by such rough 
‘ ... .. • * e pjnns, maps, typical draw- 

! ' ' ■ , printed catalogues, etc., as 

1 , Engineer, assist in deciding 

•> . afc-to tho desirability of entertaining the project and tho form iti 

should take. 

C. 683,681. " (a) For "buildings a pencil outline ^rcuTlcZ with a alto pUn. 

(6) Fdr ' bridge) a pencil ateteh (not n>dot<ul drawing) of tlio proposed 
- , ^ bridge and t plan or icatp showing tbc river to bo bridged. 

(e) For roadi a map (on a scale of not 1 ob» than ono mile to the Inch) 

C.C03 ’ ' • 


Kore —Sectional paper may often bo coorcnlontly tied for preliminary sketches »nd for drefte 
' of flnsl drawing,, »od a eopplj (honl-l be kept In vverr Vablle W orke ofllco for the purpose. It c»n 

be obtained like other rtetlonery by Indent on the Stationery office. 

0.0 0, 280 . B cforo • proparing > tho preliminary, - roport for a 

(Railway) project' in conucCliwu with con itiuctioi'^f level -crossings* to new 
no, 1G30- i inc8 of. railways; or < for alteration*- of existing ones, tho 
lwiioia 1 authority ,in . charge,, of tho, road should invariably bo consulted 
as to tho suitability of the proposed tl intensions^ etc., and ui 
,> i , . regard to, tho < method of carrying out the work, in 6o far as road 
truffle is affected. .< . , ,, , 

rlO f P Non.—Tba classes of Toads and tho authorities who should bo consulted, ns daflnod by ths 
Local Government ero— , •- , 

(I) Local roqjr (Including Intrs-cantonmont and tntra-wanlelpal roads) ' 

* ’ ' Tho Chairman of the District Hoard concerned. ‘ ' . ' 1 1 . 

•’(11) Jfa»fe*palro*il (Including Utru4*olonin»jtroii'li). • * 1 

, [ Tho Chairman of the Municipal Hoard concerned. 1 

j (111) Prowarial rooSi |— i , i . i i i 

(a) Qenetally. The Snperlnten-Uair Engineer of the circle concerned, provided that 
reference le made to the Chief fcoglnoer la all cases relating to alterations 
neeeesltated on Oread Trank roads. 

,p) Intrvcsntonwent roads. The Cantonment authorities concerned. 

’ (») lotra-taunlelj'U roads. Tho Chairmen of the Municipal Board concerned. 

281a Every offort should bo made to utilizo the Industrial 
(i) School of Art! nnd Croft, at Luchnmv , schools noted OU 
(H) Carpentry echoo! at Bareilly. the margin. Ibe 80 

' (m) Industrial ‘school #t OoraVhpnr 1 ’ institutions' fihduld 

(tr) Industrial school at Lucknow. generally be consult- ■ 

cd. in regard to such iron aud woodwork, furnihuo, etc) os they 
can undertake to execute, and the design* and o‘»tirnstt*<«, fur- 
nishe^by them should bo ‘embodied in the preliminary report 
mentioned -in M. 278 . • i 1 • ' ‘ ' 


to. 463/ 
225ft,, dated 
6-8-1013. 


r. w. r>. 

c i rd hi »i. 
no. 8.30121V., 

17.44912, 
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The Preltmikary report. 


282 . Tho guiding principle which should underlie all 
proceedings connected with the preparation of the approximate 
estimate and preliminary plans for any specified work to meet) 
the administrative requirements of a department, needfl nt ali 
times the moat careful observance of the following instructions 
by Pnblio Works officers concerned:— 

(fl) Before or whilst drawing up tho preliminary report tboy should 
informally consult tbo LocrO officors of the department concerned. 

(6) Afford foil facilities to the Local officer* of ibo department for an 
expression of tbeir opinion upon tbo report end tbi* should be 
obtainod formally 

(?) Ensure that it is clearly explained ou the proposal by the Officer who 
Initiated it bow funds are to be provided 

(d) After tbo report is complete in reapeet of the jboro points tbo 8nb« 

Divisional officer (if tho project baa been prepared by him) will submit 
the project to tbo Divisional Engineer. 

(e) Transmission of the report from uno officor to another abould not be 

nDdaty delayed 

(/) After recording bis remark* on tbo report, the Divisional Engineer 
will obtain tbe tIcw ■ of tbe Comoltsiooer, except in case* in which 
this officer i* not etueerned, im„ project* in connection with Govern- 
ment Houses, Secretariat and Hoard of Revenue buildings, Minor 
department* (excluding nrobaeologieal works), - Law and Justice,. 
Medical, Jails, Govomment Colleges and School*, Registration, 
Printing, and Pnblic Works buildings 

(y) Tho Divisional Engineer will deal with tho report- In the manner laid 
down in M. 283. 

Nots.— (1) In tho case of a covlriluHon w ori, the parties administering the fundi should bs 
consult sd. 

Not*.— (2) Officers concerned with the disposal ot tbe preliminary report iro always at liberty 
to refer proposals back lor further opinion to any officers who hare already seen, or wbo ought to 


283 - The following procedure should bo followed in regard 
to the professional approval of preliminary projects, and tbeir 
transmission (Manual form no, 168) to the Departmental her^ for 
purposes of administrative sanction : — 

(a) Projects not' exceeding St. 5,000,— After recording bis professional 
opinion, tbe Divisional Engineer will submit tho preliminary project 
to the authority competent to accord administrative sanction, 
fbj T ' r 1 " ~ ' ■ ' l obtain. 

‘ ■ . * ■■ 232 if), 

' ■ , a to the 

■ of tbo 


(•) Projects exceeding Rs. 5,000 and up to Rs 10,000 or Rs 60,000. f fa 
Whit of power of final sanction of the Superintending Engineer —After 
recording bis professional opinion, tho Superintending Engineer Will 
transmit the preliminary project to tho authority competent to 
accord administrative sanction 

( d) Projects exceeding the above limits require the professional approval of 
the ChUf Engineer.— After recording hia professional note 


M. 291. 


M 91 

M, 91. 
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The Preliminary report. 


, , on tho preliminary project the Superintending Engineer wilt trans- 

mit.it to the Chief Engineer for disposal 
Exception-— Famine Belie/ projects should be dealt with in accordance with 
M. 601. 


Horz —(1) The authority empowarad to accord administrative sanction tn»y, before patslng 
orders, whan he thinks It dealrable, forward any proposal for lortber opinion to tho Immediate 
enneiior of the Public Worko Officer whose professional opinion would under the abova rule, ba 


ordinarily sufficient. 


Nors.— (?1 Projects connected with works relating to the Tiomatow ColUae, Hoarier, which 
are carried out by the agency of the College will be submitted by the Principal of the College to 
Government throagh the Superintending Engineer and Director of Public Instruction for 
administrative Function, the former countersigning them la token of professional appro rad. 


Hots —(6) rrojeete for worke jn the Tarai ord Hhahar £tt«te> In the Kumaun division Bhould be 
dealt with in accordance with the rul»s prescribed by Local Government m the Bevcntte 
department and printed In Appendix 6 

Korn —(6) In regard to ««tlwatce exceeding £a 500 for work a in connection with Gojxrnmeni 


si™, n, the professional approval of the Superintending Engineer most be obtained and tha Exe- 
cutive Engineer BhnoU irrangeto proente thla before forwarding tho estimates to the Private 
Secretary, 


0. 0.0, (P. 
W. D.) cir- 
cular no, 
XIV, dated 
16-12-1913. 
[0. R file no. 
905.W, serial 
no. 81] 


284;* (a) Consequent on the appointment of a Consulting 
Architect to- each province the Government of India have 


tn) that, if »ho Head of an Imperial department desires, that in order 


(ul) that the Consaltiiig Architect to tbc Government of India will not 
, ,, ordinarily piepnre 6£tima(es, since theso should bo_ prepared hy the 

, _ local authorities, who are In the best position to estimate costs. 


u 

C 643. 


(6) The instructions issued by the Local Government 
for the guidance of the Consulting Architect to the Government 
o5 Jibe United Provinces and of the officers of the Public "Works 
' department consulting him, aro printed in Appendix 3D. ‘ ■' 

[0,0 (P. W.D ) no 1312-15/905W„ dated the 80th August, 1012. B R file no 805W., aerial no 29) 

[Q 0,(P, W.D)no 2SI5E/1191, dated tha Bth October, 1812, B B. file no4l9U3, serial no. 19 ) 

Rules of Administrative sanction. 

285. For all original works (as defined in C. 645), costing 
over Rs, 200, each, administrative sanction is necessary before 
detailed plans and estimates can be prepared or execution of the 
work undertaken by the Public ‘Works departmenti.'' Thi9 
sanction is not required in tbe caso of (a) repairs (ordinary or 
special) and (6) purchase of tools and plant 

[0.0 (P. W. D ) clrcnlsi no. fl-P W„ dated tha rod October, loll ] 

286. The authorities empowered to accord administrative 
sanctions to projects for original works under the different fund 
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Rules op Administrative .sanction, 

heads, and tho extent of thoir respootivo powers, aro given in 
the following table:— 

Non.— 1 Ths exercise of power* to accord admtolitrxtlve isnetlon ti subject lo the limitations 
till down In C. 6 M. 


Fund head and major Lead. 

Authorities eompotont to' 
accord administrative 
sanction. 

Extent, 

45. Cicit TVorkt, Imperial. 



forest , ... h< 

Salt 

Opium 

Postal ... ... 

Telegraph 

Taper Currency 

Surrey of India 

Agriculture and Civil 
Vetormary. 

Meteorological ... 

The head] of Imperial depart* 

1 ments, as defined in C. G49(II). 

C. 643(11), 

j The Government of India in tho 
Administrative department 

1 concerned. 

In excess. of 
limits laid 
down in C. 
040(11). 

Chnrcbea 

Cemeteries attached to 
Churches. 

Residences for Chaplains 

\ [P*Wt WorU irfortant Coil, rofests III, 
I JpprrJ is 10, fort V ] 31. CO. 

[The Local Government fC. 649(111).] 
(The Government of India in tho 
\ Administrative department 

) concerned. 

Its, 

Up to f 1.500 
Over f 1,500 

Viceregal Estates, Simla, 
Masliohra', and Dchru 
Don. 

1 ( Ytdt nln fnetti in 21 App 19.] 

(Military Secretary to tho Yiccioy 
(The Government of India ... 

) The Secretary of 8 tate 

Rs. 

Up to 2.000 
„ 1,50,000 
Overl.60,000 

45. Cttiif Works, Provin- 
cial. 

(a) Cioil Puildingt. 


Rs. 

Administration ... 

Land Revenue — The Board of 
Revenue, United Provinces. 

Up to 5,000 


(The Commissioner of 
Treasuries^ Tho Boardof Revenue, 

C United Provinces. 

„ 2.600 

„ 5,000 


(Private Secretary to 
Residences \ Qis Honour the Lien* 
/or Local ) tenant -Governor. 

I GAkierft. yThe Local Government 
malts.* A ln tho public Works 
| ^ department. 

„ 2.500 

Over 2,500 


t G. O O. (Pin.) Efpolat mn no 381 E. A., dated tie JStb Jaly, 1918. Tt K file 1033 E. 29, el. S. 

■ Not* —1b regard to estimates not «iceedingJtJ._3,80O la ainonn t for works In connection 
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Rules of Administrative sanction. 


M.48I^ 


Fund head and 
major head. 

Authorities compatent to -- 1 

accord administrative 1 

sanction. 

Extent. 

45. CmJ Tf'orlt, Provin- 
c »a I.— (co ncl uded) . 

(o) Civil Buildings— 
(concluded). 

Administration— (ccmcJu ti- 
ed). 

/The Commissioner of 1 
Excise j T he C Board of Revenue,! 
(. United Provinces 

Us. 

Up to 2,500 

„ 6,000 

Agricultural ... 

The Director of Land Records and 
Agriculture! United Provinces. 

„ 6,000 

Minor departments ex- 
cluding Archaeologi- 
cal 

Educational 

Churches ... .. 

Burial grounds .« 

Law and Justice 

J aits (over Us 2,500) ... 

Police ( ditto )... 

Medical ... ... 

Hegistratlon ... 

Printing ... 

Puhlio Works 
(5) CommuntcaHons 
(c> Miscellaneous Public 
Improvement* 

Tho Head of the department con- i 
corned (M 89t). 1 

Staying Bangalowjand Ferries, . 
The Local Government in the ' 
department concerned. 

„ 2.500 

All projects e* C 
Rs. 2,600. 


Noth —(1) 1“ the cits o! proposal* exceeding (he shore llmiti, uptolfl l&khi »nd for *U 
worts connected with the following, Irrespecttro ot cost, tho idminlstrstlTS sioctlonof Gotera- 
jaeat la the dep&rtment concerned la Bco«eaarj 

(,) BesldentUl buildings (not Including hostels end quarters for rnenlala) 

(i0 Archaeologies! worts. 


J (m) Electrical Bchemss. 


• ffT , r . 

la accordance with C, 8J9 U printed In Appendix St. 



[B, E file 115 76- A, unal tin ?57 ] I 

Ks 

Tarai and Bhahar Estates, 
Eumaan. 

/ The Deputy Commissioner or the 

1 Superintendent of the estates. 

/ Tho Commissioner, Kumaun di- 
y vision. 

\Tbe Local Oovernmont- in the 
\ \ Revenue department. 

Up to 600 

„ 6,000 

Over 5,000 

Stone Mahal, Mirxapur 

ro 0 (S n E*)oo E77-Xttf-9, Me} tU 
BOtl Scflcnltr, 19U 

/The Commissioner, Benares dm- 
| eion. 

) The Board of Revenue, United 
\ Provinces 

IThe Local Government in the 

V, Separate Revenue department. 

1 

Up to 2,600 

„ 6,000 

Over 6,000 
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md head and major head 

Authorities corapolcnt to 
accord administrative 
sanction. 

Extent, 

47. Military Works, 
Imperial. 

0.0 O IT. IP. U.) *3 1SS9-A 0., da lei 
fit 17« Xetmltr, t9lt. (B. It. fU 

re. t03t-W.,uHal no. 

Ha. 

Minor Works 

( The Officer Commanding tbo Sta» 

\ tion, 

<Thc Officer Commanding the 

J Brigade. 

CThc Divisional Commander ... 

Up to 200 

1,000 

„ 2,600 

Major Works ... 

Contribution Works 

The Government of India, Army 
idepartmeut 

Over 2,600 

Wetka connected with 
any particular depart- 
ment irrespective of 
coat. 

Tho Local Government In tbo 
department interoated. 

All project*. 


Ei"PHm~&vhMnnl channels eorttaf less Ui»n El WO made for WptjoB purposes scroll. 

losdi under the Pobll«Wo»kid«psrtm»nt—M.7S and *7«. 


3 .Famine Tie tie/ Works. 

[0. 0 ISeerHtf) no. VIlS I». Met tU 
KtVjelj, t9U ] 

Ka 


(The Commisaioner of the divi* 

Up to 20,000 

Generally ... 

\ alon. 

in case of each 
project. 

jibe Local Govcrnmont in tbe 

Over 20,000 


C. Bevenue (Scarcity) department. | 



The Register of Sanctioned Projects. 


287 . A register of sanctioned projects in Manual form 
no. 63, will be maintained, under the following roles, by 
each Provincial Head of a department for all original works of 
that department estimated to cost over Rs. 200, each. A similar 
register will be maintained by each Superintending Engineer for 
all contribution works in his circle : — 


Note. — ( 11 Project* sanctioned *■ will not entered in thU register. (M 602) 

“gra — t 2 ) Projects tor idditiam »nd .iterations to existing tresnulec, will be entered tn 
Vho ConanUeioner's regleter, ha being tbe Depsrtmentsl Held for this pnjtlcolnr class of works 


I?OTX “{3) Similar registers for Local norls i 
ol Lot si Selr-Ooreromont Department notldcstlon 


it Department notllcatlon u< 

JtUle I . — In columns 1 to 6 of the register will ba entered every project aa 
eoon a* it has received administrative, or revised administra- 
tive sanction. 

Buie II .— The register will be continuous fromyear to year, and as each 
project is proceeded with, the entries in the remaining columns 
will be filled in. Actual expenditure incurred will be i nJcei in 
columns 8 to 12 after audit. Unaudited expenditure should ba 
entered in pencil only. 


0 . 0 . (P.I 

D.) circula: 
no. 14-P. 
W., datet 
29-6-1913. 
0 Q.’0.(P 
W. D.) cire 
lar no, II-- 
W., datei 
H.3-19H 
O. O. (P. W 

D.) cireulai 

A., dated 
25-7.1914. 



45 Civil Works, Protin ■ 
ctal.— (concluded). 

(a) CirsI Buildings — 
(concluded). 


(concluded). (The Commissioner of 

Administration— Ezcisc jfhe Board of Revenue, 
«d) I C United Provinces 


The Director of Land lie cor da and I 
Agriculture! United Provinces. 


Minor departments ex* 
eluding Archaeologi- 
cal. 

Educational ... 

Churches ... — 

Burial grounds 
Law and Justice ... 

J ails (over Ks 2,500) ... 

Police ( ditto ' ) ... 

Medical ... 
Beglitration ‘‘ 1 . .. 


Tho Head of the department con. 


Staying Bangalowiand Ferries. All project* cnx 
Tho Local Government in tho Rs. 2,500. i 
department conceroed. , >. 


Public Works 
(J) CowMt*»i<ot*o»» 

\c) Miscellaneous Pullie 
' Improvements'. 


i NoiB.-(l) In the case of proposals exceeding the above llmite, up to 18 lakhs and for all 
works connected with the following. IrrespectlTa of cost, the administrative sanction of Govern- 
ment In the department concerned le necessary 

f«) Residential building# (not lna lading hostels and quarter* for mentals) >i ' 

- (ii; Archato logical works. 

J it) Eleolrlesl tebemes. • ’ . 1 

Not*.— (?) A list ol the chvrehei and cemeteries elesssd as “ Imperial " or " Provincial 11 
in accordance with C. 829 la printed In Appendix Si. . ; 

I [B 2 Ai.no 76-d, tsfl.lM.JW) I * K* 


Tarsi and Bhabar Estate; 
. Humana. 


’ Tho Deputy Commissioner or tho 
Superintendent of the estates. 
The Commissioner, Kumaun di- 
vision. 

The Local Government- in the 
\ Revenue department. 


’ » . [G.O (S 2 fe)«s S71-XIII-9, iatoi i\t 

. _ SOrt SepfCTOw, 3914. 

( Tho Commissioner, Benares divi- 
sion 

Tho Board of Revenue. United 
Provinces 

The Local Government in the 
. Separate Revenue department. 
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$2 [FIT .— Designs an#. Estimates ./or Wqrfy. 

The register of sanctioned projects. 

. Stile IJJ.— The register will be maintained in duplicate, one 'copy being 
’ submitted annually, with the' budget propotal$ jor the' jollotcing 
year , to Government for inspection and return By making the 
register continuous, the necessity for preparing a fresh copy 
.every yeai will be avoided, 

Sule in.— When a project receives revised administrative sanction, the 

* Original entry should be closed and n fresh entry with a new 

serial number should be opened, cross references being made to 
the old and new entries 

Sule r.— If a project ps cancelled, the entry phould be closed by a reference 
across the remaining columns to the authority ' and letter 
, „ / cancelling it, 

Sule FI.— Each project' will be scored out as soon as it is completed, revised, 

' - 'or cancelled, so that it may be readily apparent what projects 

still remain incomplete from the commencement of the register. 

Sule VII.— All rcgisteis should be kept coi leclly posted to date, and should 
he carefully checked and completed before the annual submission 
> • to Government of the duplicates. 1 1 - > ' ' 

Rule — ' ' “ ’ > ’ " * . ■ 


Nor* —la regard to Xoe«l worts, completion reports and float should be forwardediln accordance 
with rulo 21 ot Local fiell-QoTerajnent Department notification no, 207—IX-82, dated ‘the :4th 

^ March, lew. _ r 

‘ "'"Sule I. T— Separate copies of the registers will be maintained ip the Public 
Works Secretariat and posted annually from the duplicate 
a regidfers'befof6\the latter a>te returned. 

■' i ( . t . ( " Limits of Administrative sanction. 

288 - With a view to preventing the accumulation pf 
, projects Ho an extent, considerably in excess of the funds likely 
*' ‘ ’ '* 1 1 •* 1 'hat the aggregate of the 

. . nny. Provincial depart- 

qtioped projects, should 
. . : ' ihe bnrrent year, exceed 

the sanctioned budget grant of, that department for a period of 
one-an^-a-balf years. , It yvill s be the duty of; tfto Provincial 
departmental' h^ad to see that this rule is oboeryed, vide M. 

.27 4 r , ' ' v ' . ‘ ' i 

289 . An exception to the above limitation may be ‘ made, 

in the case of very large .works the execution of which must 
occupy several years. For such works only one-apd-a-half years’ 
probable ’expenditure will be’ taken into' account ‘'in eaten la ting 
the aggregate outstanding sanctions. ' r ’• 

290 . Administrative sanctions in all cases hold good for 
three years only from the date of the orders according themf and 
the project lapses if - the administrative sanction is not renewed,' 
no matter what stage the project may be in, or whether ,th^ final 
Fair estimate'has been sanctioned Of not.' 

Noil.— Similar condition aw applicabla to Local worki. aide para. 19 of Local Self-GOTtrti- 
ment Department notification no. 207—iX-SJ, dated the 29th patch, 1918. I 
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Limits or Administrative sanction. 

291 . Revised administrative sanction is necessary — 

(I) for projects costing under lu. 10,000 wticn the excess over tlio original 
sanction exceeds Rs, 600 1 , 

(H) for projects costing over Bi 10,000 when the excess exceed* E por cont. 
of the original sanction ; 

(Hi) In tho caso of Contribution works when an excess, liouevor small, 
occurs oxer the amount originally sanctioned j 
and whether or not the fair project or the revised estimate is sent 
tip simultaneously with the proposal for revised administrative 
sanction, it (i.e., the proposal) should be submitted to the 
authority who accords administrative sanction bs soon as ever it 
caii be ascertained what the revised estimated cost is likely to be. 

292 . The officers of the Public Works department con- 
cerned are responsible that lapsed projects are not commenced 
without renewed administrative sanction, and that until revised 
administrative sanction has been accorded, work is not proceeded 
with after it bus become ^apparent that' the limit' of permissible 
excess is likely to be exceeded. 


Procedure following Administrative sanction. 


293 . The authority who accords administrative sanction 
will (if not himself the Departmental Head), intimate it as ’soon 
ub" accorded to the Departmental Bead who if the work is a 
Provincial work will post his register of sanctioned projects, 
fin'd >vill in all cases (if not himself the Commissioner) send a 
copj of the intimation to the Commissioner of the division con- 
cerned (except in the case of Jail works). 

” Note —In respect of administrative sanction! accorded to Local works and the maintenance 
of register of sanctioned projects by District Boards, tba rules m paragraphs 17 to 10, and 24 of 
Local Self-Government Department notification no 207— IX-83, dated the 26th Maroji, 1016, apply. 

294 . The Local Government will intimate its own ad- 
ministrative sanctions to the Chief Engineer, and in calling for 
'the fair project will furnish him with the sanctioned proposal and 
i$s accompanying plans and documents. Other administrative 
‘sanctions will be intimated by tbe authority according them to 
$be Superintending Engineer, the sanctioned proposal and its 
accompaniment's being sent to him with the request for the fair 
project. * 


Non — In regard to Local works, ths District Board o 

Divisional Engineers — — *— J '* — — * — * 

filiation ni 


the Commissioner will call o 


lisional Engineers or Superintending Engineers for fair projects lor works administratively 
etioned as the case may be, ride paragraphs 17 to 19 of Local Self-Government Department nhti- 
tlon no. 207— IX-82, dated the 28th March, 1916 


295 . The proposal and its accompaniments will then be 
transmitted through the usual departmental channels to the 
Public Works officer who is to draw up the project, with any 
instructions which the Chief, Superintending, or Divisional En- 
gineer may have to give regarding its preparation. 


Note —Por commaalcatlaoa of this natnra by Superintending Engineers to Divisional 
Engineers, Manna! form no. 169 should be used. 


(B. R. file 
no. 132B-1.) 


M. 283. 


AT. 394. 

M. 287. 

« * t-lf 

M 333ftj3)f- 
M 2S7n(3). 


M 274(D). 
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[VII.— Designs and Estimates for Works. 

The Project. 

296. The value of an estimate or plan, whether as 
affording intelligible information for administrative purposes, 
or aa a guide to the officials and other per e ons who have to 
execute the work, depends largely on the lucidity, completeness, 
and accuracy of its component parts. It is therefore necessary 
to maintain the highest possible standard of excellence in these 
esi— 706 res P ec ^ s > an< * to ens,j re tlm the rules prescribed in the Code 
M. 127 438* a °d this Manual for the preparation -of estimates and plans must 
M*. 622 and be invariably and closely carried out. 


no 23/B 6 
Com. (page 
14 of notea) 

M. 634. 


297. One estimate only should be prepared in the case 
of works referred to in C. 645 (II) (a), the allocation of charges 
being noted iq the abstract of estimate as follows: — 

Rs. 

Chargeable to " Original woilcs ” ... ... 

„ to '• Repair*” ... ... 


Total amount of estimate 


11.102. In communicating' sanction to the estimate and allotment 

of funds to the audit office this allocation ehould invariably 
be intimated. 

298. The allocation of expenditure on account of build- 
ings connected with combined Post and Telegraph offices will 
be on the following principles and the shaie of the cost debit- 

B.R.fileno. a fci e to the Postal department and that debitable to the Tele- 
i.‘ SerUl g ra Ph department will be shown separately in the estimate for 
ii. ' 322 . such works:— , 

(i) Coat of fittings particular to each department to be debited to the 
department concerned. 

(ii) Cost of addition* and alterations ~6r extensions of either post office 
or telegraphs to be debited to the department concerned. 

(Hi) Cost of general repairs to be divided in proportion to the cost of 
establishment. 

(iv) Cost of a new combined bnlldlDg to be divided in proportion to the 
accommodation required by each department. 

299. In order to expedite the acquisition of land for 
Government purposes, a separate estimate for the acquisition 
of land required for a project may, after the project has 

■ <• . been’ administratively sanctioned, be sanctioned by competent 
authority. 

-'ll, sos. The estimated or actual cost of the land should subsequently 

be incorporated in the final fair estimate. 

, EO. G 0 (P, W. D ) circular 'no. 6 -P. W.. dated the 20 th August, 191 J.] 

300. All projects, "when not prepared by the Divisional 
, Engineer himself, must be prepared in consultation with him 

and under his guidance; except in the case of requisitions, whiah 
may bo faired out at once. • - 
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The Fair Project. 

„ 301 . In carrying out tha instructions contained iu 
C. 650 to 6S2 duo regard is to be paid to the modifications in them 
as set forth in tho instructions printed on Manual forms nos. 71 
'and 72. All officers, subordinates, and clerical establishment 
concerned in the preparation and scrutiny of projects should be 
intimately acquainted with both F.ete of instructions. 

302- (I) Estimates for all original works, over Us. 200 
will consist of the following documents which will be filled up 
in accordance with the notes and instructions printed on Manual 
forms nos. 71 and 72 

(■) Title-page, list of plans, contents, and 

references ... ... ... (A) M. form so. 64 

(ti) Report ... « , ... (B) „ 65 

fni) General specification ... ... (C) ,, 66 

(It) Detailed „ .. ... (D) „ 67 

(t) Calculations on foolscap paper t>r (C) 


C. 659. * 

C. 652. 

C. 654, 665, 
and 656. 


C. 657. 

70 

. . . (E) „ 68 

(o) Fora simple woik .. ... (Y) ,, 71 C 658. 

(8) For large work* requiring various q 653 

enb-heads ... ... (Z) „ 72 

(r) Label to ba pasted on plans and drawings 

sabmitted with an estimate ... „ 73 

(n) Covers or envelopes to contain plans and 
drawings submitted with an 

estimate ... ... ... Provincial form nos, 25 

and 2G, 

(II) Revised estimates will be prepared on the same c 675—677. 
-forms as above, but a comparative statement and explanation of M 331 ‘ 
differences in (F) — Manual form no. 69, will be added just 
before the abstract in (Y) or (Z). 

See M. 330. 

' ■ ■ ■ final sanction ths compute plana 

303. : ■ military works to be 

executed by tho Public Works department will not be prepared 
until it has been decided by competent authority that the work or 
scheme is to be carried out within a reasonable time, vide A pnetidix * c '’ 

30. 

30^. Iu submitting revised plans and estimates to the c 
Government of India, for approval, the original plans and 
estimates should invariably accompany. 

[G G O. (P vr. D) no. 833, dated ths 13th Jams, 1915.] 

. 305 . Tiie use of printed specifications in connection with 
estimates and contract bonds is to be encouraged. Copies of 
approved printed specifications' which have stood the test of jr 230 
experience should, as occasion arises, be submitted to the ChieT C 690. 
Engineer for incorporation as alternatives in the book of standard 5 *. 05 ’ 


/ / 
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if, 80S, 

* 

C. 651. 

B. R. file 
co, IQCM, 
serial ao. 
165. 


SI, 80S, 


it. 651.653, 


M C55 


C.653 «»4 
657 

M 299. 


b: r, etc 
»s>, JIB-B M, 
*erl«t no, 386. 

C 650. 

Jt. 338. 


{ VII. — Designs and Estimates for Works. 


The Fair .Project. 


specifications of the Local Government. &uch specifications 
must ba concise and brokets up in to germ Jly-aambered paragraphs". 
When registered tu the Chief Engineer’s office, they will receive 
distinguishing numbers, and can then be referred to by number 
nnd paragraph in the schedule? of rotes, and in future estimates. 

. 306. A correct schedule of the rates in each district should 

lie maiutaioed in every division in a separate statement, which 
should be printed under the direction of the Divisional Engineer 
after approval by the Superintending Engineer. Each sub- 
division should be supplied with several copies j abd Copies’ ehotrid 
be furnished to Jail superintendent and to the' Superintending 
and Chief Engineers, who should bo kept informed of any modi- 
fications from time to time found necessary. Each item in the 
schedule should be clearly defined by a reference again Bt it to the 
particular specification on which it is based. 

307* In the case of works of the classes detailed in C. 18S5 

when a charge is made for establishment, tools nod plant, after the 
total osUmated coat of the work (including contingencies) is got 
out at the foot of the abstract of the estimate, the following 
entries should be added : — 

Add charges for establishment at per cent, and iooh and 1' 

plant at per cent., Mai ?«<■ cent , on l he abovd estimate. ) 

Grand total, estimated tost far sawtton 


I- onlj Vo Be ».se»«ct J on 
we p.joieBte mod., tld.A*. 

„ , «r« In.dnjltriblft *r» mro- 

Uoced in C.lsss-IX. An .bowing bow lost cW(te»*ie to to worked oot Id print*! to 

Appmdix 85 

308. Tb. fullest possible information should be given in 
the estimate regarding land to'Se taken up, vide C. 800, whether 
cordpensation is to be paid ' or not. The measurements should, 
ae far as possible, agree with, and work up to, tfae particulars to 
ba furnished in the declaration and notice of iuteuded acquisition 
prescribed in sections 6 and 9 of Act Lo( 1891. The portions of 
the Act which chiefly concern the officers of the Public Works 
department are printed in Appendix 3G. 

. 309. Measures and units to bo osed in the preparation 
of project are laid down in C, G65 and 666. 

310. Field books for survey work and Level books ate 
stacked as Alarms! form no. 74. All Field and Level books 
when filled in should bo filedaa the Sub-Divisions! office. 


3X1. The estimate should invariably bear a distinctive 
number corresponding to its register number in. the office ia 
which His prepared. This number should be repeated on each 
successive sheet. 


Not*.— (J) A Eerfster*! la itoanii farm tw rj, «Saa?d s« roiicOloed to *«.fh tfsfc- 

e*mlort»i.SI»i»loDjl« or (ireie office. »ntri« beloj cuds In Mcartinca ftth ihe iortrartion* 
printed on the form. [B tt feleno. l«3M-J,*iikl so*. 46-17.} 

1\ot* — To talil * thlil MTJlrement* in mpul ot »e tonal docam.sU, iVa a«»i«e 
</ (I* Idler a«orii»5 ihcnU b# quoted «nd not the r'jnf sr aarEc, 0/ ll. 


C 14«. 
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Tub Fair Project, 


312 . The officers of the department concerned should Bign 
the Jatr estimator tho' foot of the report io token of their 
jjenoral approval, making nny remarks they may consider neces- 
sary in the margin of the report. Each fair plan and drawing 
should similarly be countersigned ,-by tbo' officers of the depart- 
ment concerned in token of thoir approval oi the arrangements. 
-All signatures should bo dated on lair ostimalos and plans. It 
is the doty of the offieo in which tbo project is faired out to enter 
at the loot of the roport and each plan iho designations of the 
officers w hose signatures are necessary. 

313 . Plans to accompany projects, all working drawings 
and aoy others of importance should be prepared on Ferro-gallic 
linen or Ferro-prussiate linen. Attention is drawn to Stealer’s 
blue print correctors (obtainable from tho usual firms in India) 
the uso of which overcomes ono of the ohief objections to the 
Ferro-prnsslato process, namely the difficulty in colouring or 
correcting such plaus. 


[0. 0. ( P. W. D ) eltrolar no 105IC II . dated tho 30th Jalj, 1911 ] 

Not* — 1‘rluted ettnJard plane (apere < oplce <1 which c»n he obtained (Manual form no 1 6) 
Jiom the j’.CKlatrnr, I’otillc Work, Pamlarl.il. AllohabiJ) *nd mapi. ahoald be Died as touch ■■ 
posaihlfl, in prefetetae* to msntucrirt drawing! *od tricing*, when thilr nil will sate time *nd 


314 . It is convenient to mako the dimensions (especially 
the depth) of drawings, tracings, etc., multiples of those of a 
sheet of fool-cap. Umueldiucca and oxce'Sivo or unnecessary 
doubling up can bo minimized by the judicious arrangement 
of a set of drawings on two or more sheets. ^ 


C. 607, C82. 


M. 223. 


C. CC8. 

M. 239,415. 


C. 695. 
M. 401. 

C. 668, 


315 . Where the forrotypo process is used, the tracings M. 445. 
forming the negatives should invariably bo kept ( unfolded ) in 
the office in which the ferrotypes are printed off. Such tracings, 
if called for by superior authority, should be submitted and 
returned rolled up in a tin cylinder not folded : and the words 
not to be folded n should bo conspicuously printed on tbe margin 
of every ferrotype negative outsido the area to be reproduced. 


Projects for Jail Works. 

316 . Projects for original works or special repairs cost- 
ing more than 'Iis>2,500 each, will, as a rule, be prepared by the 
Public Works department. 

Not* — tn tasei ol worka requiring profession*! »klll whether origin*! work* or ipeelml rrpalri 
tho Pabho Work* dspartment m«j b« called apon lo preptr* tho ertimMo oren when tho amount 
of thoeatlmatalatipeslsd tobalrosthan &* 3,600 * x 

Tho limit ol Bi 9,500 la txelaalrs o! lh» t»1u» of prison Iiboar. [Q '0. (p, W. D.) 
- tiieolaf no. 6-P.W., d»t*d U»* 2nd October, U1L] 

327 . Projects whether prepared by the Jail or-'by. the 
Public Works department, should be drawn up on the Public 
Woiks forms and in conformity with the rules laid down in the 
Public Works Code as modified by the orders in this Manual, 
vide instructions printed on Manual form no. 77. 

13 


B. R flla no 
195A, *ert*I 
no, 43. 


M 465- 


Cittolar so. 
MMV., dated 
6-4.1803. 


«. 464. 
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The Fair Project. 

318. Designs for ordinary jail works, such as will bo 
Corned out chiefly by prison labour with jail man u factored 
materials, should be framed with a _view to economy and simpli- 
city of construction. Theeo considerations should take precedence 
of those relating to architectural effect and finish. 

319. The following rules are to be observed in lieu of thg 
instructions m C. 6G3 for the preparation of estimates for works 
on which it is intended to use prison labour. For original works 
and special repairs the abstract of the estimate will be prepared 
in Manual form no. 77 in the following manner: — 

(a) The last column of (lie abstract will show tbs “ net estimated cash 
expenfltlarc” on ...... 

tb) The penultimate col ■ ' ■ ao4 

tbc an tepenuhim - • . * i a. ubhc 

Work* departmon " . u „ „ , 4 Ioe 


department rate*. 

fd> * •*" *' “'**.** ' '' total of tbe 

(<>) *• ■ t column mil 

* ■ ■ ■ cootiugencica 

• • ■ _ .of estimate " 

■ ■ estimate, and 

• * ■ ■ td<d wbon tbc 

Completion reports of all works on which prison labour has 
been employed, will be framed on the same principles, tha 
amount for which the estimate is sanctioned end the amount of 
expenditure meuned being in all cases tha net estimated and the 
net actual cash expenditure only. 

320. It should be stated on each estimate whether the 
work is to be carried oat by the Public Works department or by 
the Jail department. The procedure in the former case in no 
way di tiers from thst laid dowu for other -Provincial Public? 
Works. In the latter case, the sanctioned project will be kept 
in the office of the Inspector-General of Prisons till required for 
execution. 

Procedure for submission of Fair Projects. 

321. The order in which fair eeiimatas will usually be 

transmitted (Manual form no. 168) from the Public Works officer, 
w! ‘ \ *’ ' * ■ ‘ ■ 

' 

1 Dj> the Sob-Diri*jonsl OScer to 

the Local Head of tha depart* 
cieat coocciaed. 

2 By tho DjTi.ional Engineer to the 

Local Hi*'! of tbs department 
concerned 


/ A!! projeetj prepared by bits foe 

S conn tersigust ore in token Cf gene* 
cal approval and return. 
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Procedure for submission of Fair Projects. 


3 

By the Sub-Divisional Officer to tho 
Divisional Engineer. 

All projects referred to in 'entry 

4 

By tbo Divisional Engineer to tho 
Commissioner, 

All projects referred to i n entries 
nos. 1 and 2, costing not more than 
Rs. 5,000, not being of the classes 
excepted in M. 282(f). 

5 

By the Divisional Engineer to the 
He-d of tho department concern- 
ed 

All projects np to Rs. 6.000 (i) for 
final sanction if the Dead of tbo 
department concerned is empower- 
ed to accord such sanction, or (it) 
to return it after countersign#- 
tnre In token of genoral approval. 

6 

By the Divisional Engineer to tho 
Superintending Engineer. 

All projects over Rs. 5,000. 

7 

By tho Superintending Engineer to 
the Commissioner. 

All project* over Rs. g,000 not being 
of the classes excepted in M, 282 

CO- 

8 

f 

By the Superintending Engineer to 
tbe Head of the department con- 
cerned. 

' 

All projects up to Rs. for coun- 

tersignature in token of gene 
rat approval and return. 

9 

By tho Superintending Engineer to 
the Chief Engineer. 

*11 project. Ore. It. jjg. f* 

disposal. 

10 

By the Chief Engineer to the Dead 
of the department concerned 

All projects over Ka. 10.000 or 60,000 
as the case maybe, for countcraig 
naturo , in token of general 
approval and retnrn 

• Superintending; Engineer, officiating t Superintending Engineer, permanent. 


Exception (a) Esti mat cs foi works of tlio following: classes, invariably 
require the final sanction of Local Oovorntncnt in the Fnblic Works depart- 
ment : — 

• 0) Electrical schemes ; 

> (ii) Residential buildings for rrhicli capital and revenue 

accounts arc kept up ; 

(hi) Archaeological works 


.Exception (4) Special procedure should be observed in deiling with esti- 
mates for works connected with. 


(i) Thomason Cifil Engineering College, Roorkee, — M. 283, 
note (3), 

(It) Tarai and Bhabar Government Estates, Kcmaun— 
SI. 293, noto (5). ' 


(ih) 5 tone Mahal, lliriapur— 1L 280. 


07—11—81, dated the iSlh Much, 


ISIS, Bhodia b* followed. 

N<rn— (2) Fair satlmitei rotation to MllUirv works to bsuecntsdbj tli Poblia Works 
department ihoold be dealt with In accordance with tho orders ot the Ooveronunt of India, 
pnated In Appeixdis SO. 


M. 274(c). 
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Procedure son scbwissiok of Fair Projects. 


M 23B. 


M. 812. 


C. G72. 

I«3C*1 8ell- 

Oo»t, Dept. 
notification 
no. 207.IX— 
85. dated 28th 
March, 1916, 
paragraph 19. 


322 . i lie estimates for combined Postal am! Telegraph 
buildings should be accompanied by a memorandum showing tic 
amounts debitable to each of the departments. 


323 . The countersignature of the Local and Departmental 
beads concerned will be necos«ary to all fair estimates and plans 
submitted to thorn. This countersignature by Local and Depart- 
mental Heads and Commissioners of divisions lo fair estimates 
and plans is required in token of their general approval of the 
work proposed, of its total estimated cost, and of the manner in 
which it is to be carried out ; and as it in no way carrio3 respon- 
sibility on their part for professional details or rates of work (all 
such responsibility resting with the Pnblic Works department;, 
it should be affixed to the plans and to tbe report of the estimate,^ 
bnt not to tbe abstract of cost. Any remarks which an officer 
desires to place on record in connection with the final fair esti- 
mate should be written by him on the margin of the report. 


Non— In tin <»«« of projceU adminl»tr«tlrelr laocllaepd Frorlnel.l Benii of depirtaetti, 
th(irconntfr<l(fjjitnr» to J»lr ao4 t>ln>» U not [G. O (P. W. p ) cncolu no 

J.P.W., dat«4 ttie 6th J*dmi ?, IMS B. B. Cla to. WOW J 


Kales for finally sanctioning estimates. 


324 . The authorities empowered to sanction requisitions 
and estimates are detailed in M. 3S9. '’Sanction will ho accorded 
to an estimate by enfacing the ab-traefc with an endoreemonq in 
the following form 


Sanctioned ai reguhf ho. o) (19 13 ) for 2t> {fijurei and looedsj. 

The work tall U carried oat by Ihe agency 0/ the * 


IS'oM .H. } 

A Bancl.oning memorandum in Manual form no. 7S will 
at the 68me 'ime be recorded in (he office of the sanctioning 
authority, bj whom both the endorsement and the raouiorandam 

e ;..’nJ 


325 . 


M. 4t3. 


work ; bat where convenient, two or more estimates for repairs 
may be sanctioned in one memorandum, provided that the works 
ore all lo be carried out by the earns agency. On necessary 
labour will also often be saved if Divisional Engineers collect 
each repair .estimates submitted to them during any month ns 
require the sanction of the Superintending Engineer, and 
transmit them together to the Superintending Engineer on tho 
firstof the following month, with the list prescribed in C. 2S8, 823, 
and M. 102r _ ^ 

Hot* —la (b. (an of asostioai acojriribj Soperlnl## Hn; fcgiawri, Mmsl hrmi 
EM. 171 .o4 111 lUauI-l be uk-1. 


t **PobUe Week* met. t." "Director olt'iol BeearJi *W Asrleullore/' 11 5»U ie- 

r.rtmwrt." * llaMtipil Uonri, •' '* C»sUnm;H omauttea, ’* “ CaltKlor " or "Oapatj .Coninsi*- 
tloner.'’ 
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. Rules eok ns ally - saxctiokiko i sti mates. 

326. A signed copy of the sanctioning memorandum 
(Manual form no. 7S)will be put up with tit? c«timatoor estimates 
sanctioned iu it for the information of officers tli rough whose 
hands it will pass and for fiua! record in tho office of the agency 
by which the work is to bo executed. 

A separate copy of tho sanctioning memorandum will nt tho 
same time be forwarded to Departmental Head for information. 

327. Any instructions or remarks which a sanctioning 
authority desires to record should cither he endorsed on tho back 
of the sanctioning memorandum below the forwarding endorse- 
ment (Manual form no. 78), or form tho subject of a separate 
communication.. 

Disposal of sanctioned projects. 

328. Requisitions and estimates for all original works, 
repatrs and tools and plaut to be executed from funds provided 
in tho Public Works budget estimates by departmental agency 
should, after they are Sanctioned bo transmitted by tho sanctioning 
authority direct to the Superintending Engineers for entry in 
their and Divisional Engineers’ registers of estimates (Manual 
form no. 75). vide M 311. 

Ncr* —In the ngUUt ol etUmatt* (Manual for® no. 78) ihcmJd ba anterod «*1> tho rrijolil. 

. ■ • ■ • • • tho workg or repalri ore 

32S. after his register 

- k u • ' to works of tho 

classes mentioned in M. 32S, transmit with Manual form 
,_ nosrl70 to 173 every requisition and estimate received by him to the 
Executive Engincor of the division in which the work is situated 
for information • and the Divisional Engineer, after posting his 
register of sanctioned estimates, will transmit tho project to the 
office of the agency by which the work is to be carried out for 
execution or for custody pending the appropriation of funds. 
Projects for works to be executed by Public Works agency will 
be sent to tho Snb-Di visional officer concerned. Projects for 
works to be executed by Agricultural department or by Jail agency 
will be sent to the Dnector of Land Records cud Agriculture 
or to the Superintendent of the Jail. 

Not*.— I n regard to project for Local worki Snally ennet oned duplicate copies of oanctioned 
plan and e»t!mate» shall be forwarded by the bab-DiTiiional olHcer tolthe District Jlosrie concerned, 
Vide rarsgraph 18 of Local-Sell Government Department notification no 207-1X-92, dated the 2!|h 
Merck, lsio. 

Preliminary Estimates 

329A. Preliminary estimates for the manufacture and 
collection of materials, etc., for a work on which it is desirable 
to start work quickly may be prepared and submitted for sanction 
with or after the submission of the preliminary proposals im the 
case of works requiring administrative sanction}, when there is 
like!} to be delay in t‘io elaboration of the fair project. Such 
prelimiiiart estimates wu-t however be professionally approved 
and sanctioned by the Engineers and authorities who will 
deal finally with the completo project. The final -fair .project 


M. 257. 


M T02, 

AT. 102. 
M 811 

M. 257. 
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Preliminary Estimates. 

must cover all expenditure and llabilites incurred-on tbe prelimi- 
nary ■estimates; they should be enumerated in its table of 
references, and its report should state clearly that they will be 
M. 337, 702. EUperseded by it. The preliminary estimates should bo closed and 
C .1019 iQSO. the expenditure incurred ou them charged to the final project as 
80on as it is sanctioned. 

Supplementary Estimates. 

330 . Supplementary estimates will be prepared on the 
c samo forms and m tbe tame manner 39 ordinary estimates. The 

M. 302 (ill), word' Supplementary ” should be prefixed in manu-cript to the 
word “estimate” throughout the printed heading®, etc, of the 
estimate, und the estimate to which it is supplementary should be 
quoted in the table of references on page 2, and should he submit- 
ted for inspection with the supplementary estimate. 

Tot role I tesu&’Bg unction, tee M, 238. 

Revised Estimates. 


M. 302 (II). 


C. 683 
O O. no. 
C . 4303 • 

2337 * 
dated 
MO-1833. 


M, O 0. 
XVIII. 

2330-2331. 


B. R. fie 

BO. IB. 
14, terial 
no. 83. 


331 . Revised estimates mil he prepared on the same forms 
na ordinary estimates, which should be filled up in accordance 
with the instructions printed on Manual form no G9. « 

Wore.— For #p#d»l role* ngtcJin* tb» lanctlonlng ot mliM crtimitc, «e* M. 3i». 

Lightning Conductors. 

332 . It is not considered necessary to provide lightning 
conductors for ordinary police magazines usod solely for storing 
rifle ammunition in cartridges and boxes, except in exposed 
localities. 

333 * (a) Attention is invited to the Code of Instructions 
for the guidance of Public Works officers in the erection and 
testing ofligbtoing conductors, npprovod by tbe Government of 
India in their letter no. 111-C.W.M., dated the 20th January, 
1004. 

(6) Rules framed by tbe Local Government for „tbo 
inspection of lightning conductors are printed ia Appendix 37. 

334 . The services of the inspector of lightning conduc- 
tors are, under the instructions contained In this department 
J2J3-16E, . 

letter nos. i B _ 14 dated tbo 33th June, 1900, also available 


for^ the examination of electric bell installations", the supply and 
maintenance of which are under the Pablic Works depart- 
ment, vide Government of India, Public Works department, 
letter no. 310 C. W. T., dated the 17th March, 1900. 

335 . (I) for each lightning conductor inspected by him, 
the inspector of lightning conductors will record the details of 
test in the “certificate of test” (Manual form no. 23) and 
forward it in original to the Electric Inspector for disposal and 
record in his office. 
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Lightning Conductors. 

(II) Tho Electric Inspector will collect tho. “certificate 
of test” pertaining to the lightning conductors on public buildings 
in a Public Works division. After scrutinizing tbeso certificates 
be will outer the results with bis remarks in the '* annual return n 
(Manual form no. 24) and submit the same, through the Exe- 
cutive Engineer of tho division to reach tho Superintending 
Engineer by the 15th June. x 



Repairs, General. , 

336. Reasonable provision may bo made in lump sums in tho 
annual repair estimates for petty items of work, such ns smiths’, 
carpoutcrs', and masons’ work and other items which do not admit 
of accurate measurement beforehand. 

337. If there be any, question ns to whether a repair should 
be treated as a'special ropair or on ordinary repair, the decision 
will rest with the Superintending Engineer. 

338. All estimates for onnual repairs and maintenance 
should be prepared and sanctioned as soon as possible after the 
commencement of the year. 

339... In deciding the order in which the periodical repairs 
to civil buildings will bo carried out, the executive officers should, 
bb far as possible, consult the convenience of the occupants. 

340. Requisitions and estimates for repairs and mainten- 

s • ’ 1 •* - -■'* be prepared in accord- 

> ' ■ ' ’ ’ the Code aotl this 

, ' : ^ency concerned, und 

submitted for sanction to the proper authority prescribed in 
Mi. 390. The Public Works department will, when asked, assist 
the Police department iu the preparation of estimates. 

341. ~ uces of the budget nllotmente 

* : >rks included in the estimate 

, . i ' ■ on the abstract of every 

estimate for repairs. 

342. Repair and maintenance estimates for works to be 
exeouted by Public Works agency will usually be prepared in the 
Sub-Divisional office and disposed of departmentally. The com- 


C. 683. 


C. 716, 


C. 717. 


SI. 448. 


c. 720; 


C. 321. 



C 719, 

M, 250. 

BI. 478, JSToto 

ox 


c rco. 


C- 721, 

C. 723, 711. 
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Repairs, General. 

checked and corrected in his office, sane 1 . \n it and of tho 

estimate m accordance with M. 324 to 329 

343, A register of buildings home oji the boohs of. the 
Public Works department [Manual form no=. 39,403 wifi bo 
printed tor each thfcltieto.'nd maintained \n the olUces of Chief, 
Superintending, Divisional, and District Engineers. 

Extracts ftom the register [Manual form no. *13j, showing 
any modifications that may take place during tho year will be 
submitted annaally, as soon alter the 1st January each year as 
possible by Executive Engineers to tlie Superintending Engineers 
,md by tiw latter to .the Chief Engineer. 

Non.— (I) Special aUcnlhnshoaM bo gitea to ensare a c ireful *al accurate record being 

lit n <ueno.ii tw, tw«r ««..#« 3 

of rb* 1 register of bui Mings »nd correction slips eUoold La supplied to tho 
no B37B It, dated tho SSth JoJp, 13J5 13 a filo bo. 121W„ ecrul no mi J 


Repairs, Buildings. 

344. Estimates for annual repairs to buildings of all classes 
should he prepared id accordance with' tho following iustruc* 
lion — 


fa J for each district otimatc* iu Manual form no. 80, shoull bo prepared 
In the mnnnor exhibited in the sample form with illustrative entries printed in 
Appendix 38, These estimate* should ho printed op loyally. 

Non —The piloting of these forms tor each Oisttlct is intended to eSrlato d loot’Jorablt 
«3iOQut of clerics! work iu Irsmlng tbs annual (illnutet, »r,J It expected to b» » tlfojpiuS sgsinjl 
tn j mull budding being omitted Irotn tb* estimates bj »n oversight. 

fbj Theio should be separate estimate* for ea<h group of building*, such » 
ue, Land Ucvmuc, Edueitionol, etc. (c*cli building being shown soparatcly). 


Not*.— I n the sample far® it Appcudu 83, total Qoaatll'ss her* been jriren lot tbs 
Depot, ComramloDcr’e Coart, Tibtll, eta, bat (t ft necmsrj tbit oaoatitiuof nob block of tbo 
buildings aodet the respective teals eboald bs detailed separately. 


fej The quantities that iecor annually should he printed, Abstracting 
them from the record stantfatd measurement books {Manual form no. 70), 
Ths annual pro Yimou Tor rent* and tuxes, where such occur should also be 
printed The upxccs for Lorn* which differ annually should bs loft blank and 
fitted up in roitnuc ipt (Manual form.no. 63} by the officer or subordinate 
when preparing th’u aunn.il estimate* 

fdj The dofml of measurement* (Manual form no, GS) woicli accompany 
tho annual repair estimates it not oidinarily ui-ccasary and need not be sub- 


i» accorded. 

fJJ The available balance of tho budget allotment far each group of 
buddings should invariably be noted in red ink at tho foot of the estimate 
(Manual form no 80) - 

Repairs, Roads and Bridges. 

c. 7io 3^4^- To prevent confusion, it is desirable that one 

general system of nomenclature, should be officially recognised 
and adopted for all the roads in thin province wbick~»re dealt 
! . with by tli* Public Works department ; that each road should 

bear one 'recogaized name and. one only, and that as far as 
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Repairs, Roads and Bridges. 

possible the name o{ a road should indicate the position ' of its 
termini, and in the case of two or more roads between ■ the same 
termini, the route followed by each 

^ — -* 1 - — only, assigned 

■ , ■ not bo changed' 

• • ! 1 ' jb A to B road," 

, • • ■ ■ f ■ 1 : ■ joints placed in 

alphabetical order. 

fin) .Roads having the same termini will be diitlngniihed by the affix “viaC ” 
or ** via C and D,” 0 and D being intermediate place* traversed by the road 
snitably chosen to detine It* route. 

(iv) Short roads to whoso termini came* cannot will bo given may be deslg. 
nated in the manner best calculated to define their position and limits 

Noti —T he above lartroctlons are baifJ on tbs ijstem of nomenclature cl roads adopted la 
the statement tar the rtorinre compiled la ISOt for the Information of the Bcerrtary at State, and 
knbseqnentlj corrected op to 31st March, 1000, and etreolated with OO(P.W.D) no. 3830-W/6OO, 
dated tbe 6th October, woo. 

[OOO (P. W. D.) BO 1 JS-C, dated fb» 13 th Way, 13DO.J 

345. It will suffice as a rule to submit one estimate annual- 
ly at the commencement of the financial year for renewal 
collection on each metalled road in caoh district. The estimate 
will be prepared in Manual form no. 81, supported, if necessary, 
by inner sheets on Manual forms nos. GG to G8. 

346. Each renewal collection estimate when submitted for 
sanction must be accompanied by tho sub-divisional office copy of 
(i) tho road chart in Manual form no. 56, ( ii ) the road 
metal rate hook in Manual form no. 57 corrected to date in 


and tbe divisional office copies of these records to be corrected. 

347» Measurements of tbe thickness of metal on a road are 
not required to be made or recorded annually or at any other 
fixed period. They need only be made in any mile when it 
appears to require renewal ; but when taken, tbe average for the 
mile should be recorded for that year in column I of the road 
chart (Manual form no. 66). In column 2 of each mile should 
be entered, at the eIo«e of the financial year; the balance, if 
any, of the renewal metal at site, or the conventional sign that 
it has been consolidated. Rot-filling is seldom necessary, except 
as part of the maintenance operations, m which case it 6hould not 
be noticed on the road chart. Operations estimated for the 
current year should be shown on the chart in pencil,- actaal 
operations carried out being inked in at its dose. As the chart of 
each road has to be submitted annually with the estimate for 
renewals, it will usually be convenient to bind the Bets of sheets 
forming the charts for the diflereat roads separately in strong 
paper covers. 


I'. IV. D. cit. 
cutar no 3-P. 
\V., dated 
26.3-1833, 


C. 725, 720, 
728. 


C 729, 730. 


M.G25, 


M. 255. 


C. 623. 


14 
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Repairs, Roads and Bridges. 

348. Renewals should be arranged for with reference to 
the general condition and thickness of the coat of metal actually 
on the road in each mile, and not at fixed periods. 

349. ' Except in special cases where part of a mile requires 
more frequent renewals than the remainder, as, for instance, in a 
city or where traffic ia concentrated as at a railway station, the 
practice of renewing portions only of a mile in one season is 
objectionable. Metal to be consolidated in a given year should, 
as a rnlo, be collected in the previous year j and except balances 
collected in the early part of a year to complete' nearly finished 
miles of the previous year no material collected for renewals 
after the 31st March should ordinarily be consolidated during the 
ensuing rainy season. Renewal metal should not ordinarily bo 
consolidated uutil tho whole mile has been collected, and then 
only when the whole mile can be consolidated before the close 
of the Beason for consolidation. 

350. Renewal collection estimates will in comraou with 
C.7U. other annual repair estimates bo closed before the end of the 

financial year, provision for completing any unfinished portions 
of the collection being made in the estimate for the’ year 
M.C93. following. 

351. Proposals to Increase the width of metal on Proy* 
B li file incial roads require tho approval of the Local Government. 
HO. 2 M 0 W. I n the case of Local roads the sanction of the District Board - 
land 2 °*’ B houl<l be obtained, 

352. Separate estimates on tho following or other suitable 
Manual lorms will be submitted for each metalled road for each 

C 725, 720 of the following operations (C.725) : — 


uuiin tomaineu iu M. jl*, 

accompanied, if necessary, by details on suitable Manual form 
no. C8 or 79, 

353. With a view to reducing tho office work entailed in 
sanctioning and accounting against a large number of separate 
estimates, the following procedure will be observed in regard to 
estimates for repair? to metalled roads;— ' 

(I) TheccikeNoft estimates for all the provincial roads In a diatrict should 
j " general abstract, 

’ , ■ each toad and the 

^ ■ 85 will accompany 

W * * ■ ■ ■ » (6) of M. 852 on 

‘ . . ' * .. mtly, accompanied 

ty * general abittact, m Manual form no. 72, 84 or 85 in wbicli the 
total of each dictate abouM be entered, the roadi being detailed In 
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Repairs, Roads and Bridges. 

— • ttiecolnmn for aub-hoado, and the throe itoma " Maintenance, " 

“ Repair of bridges '* and Repair of bnildlaga, oto., " appearing 

**" « *•'- >- *»-- -i form co. 72 . 

■ of the 

— ; ■ . ■ ' si provincial 



354. For 2nd class roads one estimate (Manual form 
no. 80) and one abstract only oa Manual form no. 72, or other 
satiable form (Manual form no. 86) will be required in each 
district for the repairs executed by Public Works agency to 
bridges and culverts, each separate road being entered as a 
eub-ivork (Manual form no. 72). Where detailed measurements 
aro necessary they can be atfached on loose sheets (Manual form 
no, 6S). 

355. Undor the main head Ferries one estimate should be 
prepared for the repairs and maintenance of all the ferries 
maintained by Public Works agenoy, tbo abstract of which 
showing each ferry separately ns a sub-work will be prepared in 
Manual form no. 72 or 80. 

356. Under tbo main head Accommodation for travellers 
should be prepared one estimate for Provincial and one for Local 
repairs ond maintenance, the abstract of which will show each 
gronp of buildings separately, arranged by 6ub-heads of classifica- 
tion, in Manual form no. 80 or 86. 

357. a similar estimate will bo prepared for the 
Arboricultui ul operations. The abstract will be in Manual form 
no. 80 or othb: suitable form, the various roads, etc., being entered 
in it as sub-works (Manual form no. 80 or 86). 

Repairs, Miscellaneous Public Improvements. 

358. Estimates will be required under each separate sub* 
bead of classification for Provincial and Local works, framed in 
accordance with the principles above enunciated. 

Tools and Plant. 

339. ' • ot articles under 

no. 88. One esti- 
livisional office for 

the coming year’s requirements under ail sub-heads (including 
furniture tor offices) 6Uould be submitted annually. New reqnire- 
mentfl should be entered first [under the eub-heads given in C. 
10363 » followed by due provision nuder “Repairs” to cover all 
probable requirements for repairs to all classes of articles As 
all expenditure on items classed as tools and plant, whether for 
their original supply^or for their repair, is, under C. 1243 



108 - \VII. — Designs and Estimates for Works. 


Tools and -Plant. 


€ 689,1843 


cbitrgoable to that bead of service, separate estimates fot supply 
and for repairs are not necessary. The sub-divisional estimate is 
due by the 1st February, -and the collected estimates of the 
division should be submitted -by the '1st March to the 
Superintendiug Engineer to enable him to make the necessary 
allotments from the reserve placed at his disposal under, Part IV 
of the dual issue of Pioyincial Ciyil Works .budget ps,timato. 
Estimates for articles emergeatly required at other times should 
be prepared in a similar manner. ' ■ 

' -Nora.— la tha case of Direction otGcea separate citlnutea should bo prepared for o8i«e 
fiirnitnro and tonta as expenditure on account oforigjnal snpnlp or repairs and faniagt in such 
caaea is chargeable to '• office contingencies ( , 


tG.O. (P, W. D.) no. 15M..P2P, dated the 22 od Jnne. iota, B. E. file no. 829-M., serial no. 102.1 
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Petty Contracts. 


360 . Tbo following are the subsidiary rules framed by \ 
this Government for the classes of agreements referred to in 
C. 749, and hereinafter termed ,f Petty Contracts.” They ore 
applicable to all operations ot the classes referred to which 
cannot be completed antL settled up for forthwith, and are based 
on the rules for contracts os laid down in obaptor VIII of the 
P. W. D. Code. 

^ Not*.— B ale* (or dtiling with contractors and «otermg upon legal proceeding* arei printed In ^ MO. 

3 61 . No work shall be performed under any agreement 
having the nature of a petty contract meutinned ubove, unless 0 , 740 , 
the conditions to be fulfilled are reduced to writing in English 
and signed by the contractor. 

362 . ( a ) A Sub-Divisional officer is competent to arrango 
for the execution by piece-work of any sanctioned work witlun C 740jkn(1 
the amount sanctioned by competent authority, provided that the ^ 
value of work toheeiecutod by one individual contractor does not 
exceed its. 500 and that the Sub-Divisional officer bpforo <i 

accepting the piece-work agreement on . the prescribed form 
(General— P. W. D. form no. 1) satisfies himself and undertakes 
full responsibility that the limit of payment of Rg. 500 is 
adhered to in the case of every such agreement accepted by him. 

CO. 0. (P. W. D.) no. 67MHAMM. d«ted tha 6th U»y, 1916.] 

(b) A Sub-Divisional officer may arrange for the 
execution of petty works by a simple written, order to a 
contractor precisely specifying what is to bo done oud 6 igned by 
the Sub-Divisional officer and the contractor. 


363 . In the case of petty works under Its. 600 tenders 
may or may not be invited by a Sub-Divisional officer, but 
security deposits arc not necessary, and should not as a rule be 
demanded. 


. 364 . To keep the Divisional Eugiueer informed of the 
piece-work agreements accepted by a Hub-Divisional officer, the 
latter officer shall submit at end of each month, all such agree- 
ments entered into by bim daring the month for inspection, 
scrutiny and return. 


£B, B, flit SB, 17B/1JH, mill BO. *.] 


C 763, 7CS 


C 766, 763 



no 


f 


[ VII I. r— Contracts. 


Petty Contracts. 


365. In the case of n petty contract given out on an 
order, the Sub-Divisional officer should furnish the contractor 
with ft signed copy of the order 'in' English, as provided 
for in General— P. W. D, form no. 1, and should see that its 
contents and conditions are clearly explained to him if he 
oannot read English. - * ' 

Contracts. 


C. 760,762. 366. (1) For the execution by contract of public works, 

766,767. costing over Rs. 500 each, tenders shall invariably be invited 
and the prescribed contract documents correctly drawn up and 
submitted to the authority competent to enter into contract. ‘ 


B.R-filo 
bo. 1D89.W., 
serial no, 1. 


a.o. (p. w. 

D)no.350-M/ 
ll-B-8, dated 
18-3-1916 
fB. B.filo 
no. ll-B/8-M, 
serial nos. 
416-417.3 


(II) Works estimated to coat more than Ra. 500, 
shall not be carried out on a piece-work agreement except in 
the following special cases — - ' 1 

(i) when the urgency of a project requires the work to he commenced 
, , forthwith, the work may be started, as a temporary measure, on a 

'■ piece-work agreement (General— -P. W. D form no. 1) pending 
the formal acceptance of the tender and contract documents by 
' competent authority, vide clause (1) above j • 

’ (u) when for any particular reasons an Executive Engineer finds it neees- 
^ I . nary or advisable to carry out a work by pieco-work agreement— 
N otherwise than, ns a temporary .measure, pending the acceptance of 

the tender and the execution of the formal contract— tbo special 
sanction of the Superintending Engineer to the carrying out of the 
r , , work on a piece-work agreement shall bo obtained, if the total cost 
of the work to be executed under the piece-work agreement ia 
expected to exceed Bs. 6,000 


367- The following -rules will be observed in dealing 
with contracts entered iuto by Executive Engineers, Super- 
intending Engineers, nnd Chief Engineers 

(i) — Contracts entered into by Executive Engineers. 

f C, 757, ’ An Executive Engineer or an Assistant Engineer in charge of a division can 

accept a tender up to Bs. 6,000 for any sanctioned work or part of a sanctioned 
work, within tbo amount of the sanctioned estimate for tbo work or its portion 
tendered for, - ' ' 

(ii) — Contracts entered into by Superintending Engineers. . 


B. B. file A Super in tending Engineer can accept tenders up to R». 50,000 each, for 

no, 1992-W,, any sanctioned work or part of • sanctioned work, provided that in cases of 
serial no. 16. projects which he is not empowered to sanction technically or finally, the accept- 
ance of the tender will not involve an excess over the amount of the dotaiied 
— estimate sanctioned by competent authority > - 


.a 


(Hi) — Contracts entered into by Chief Engineers. - 

Chief Engineers may enter into contracts within the limits of sanction eom* 
petent to a Local Government, vide Code IX. 1925 and 1935, , 

Koti. — E xcept with the previous unction of tho Chief Engineer, no officer can accepts 
_ trait* (though within his powers) which would bind Government to cspcclitUM beyond ths 
—nvnf jvar's budget tor the work tende red lor. , , - 


Avwvnf'' noawi* sdottvi In the Ct 
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Ill 


.. Contracts. 

368 ,. The powers of officora of the Public Works depart- 
ment in reaped of deeds, contracts and other instruments, will 
be found in Appendix 29, Public Works department Code, 
volume III. 

3 (? 9 . * • ~ ’ : ■ 


the form. 


C. 780-A. 


5. ft file no. 
1MJ/8-M, 
eerUl.iio 384 
ami notes, 
p»gC3 6 toll. 


Note — Thli form can be used In Sab-Dirlstonsl offices for ft record of the piece-work agree- 
ment* tcccptcd b.j 8cb-Dl»Ulooal oScan, tide It. 302, note. 


Reports of Contracts entered into. 

370 « It will be discretional with Superintending Engineers c. 7G9. 
to require tho submi'sion from any particular Executive Engin- 
eers of reports of contracts enterod into by them. 

Contract Documents; 


371 . The’ 1 ' contract documents ” will consist of certified 
y copies or extracts from the sanctioned plans, specifications^ and 
abstract of estimate showiug quantities and rates, together with n 
set of “conditions of contract ” and a specimen of the form of 
tender selected for use. Thoso documents will bo prepared and 
fastened together under the direction of the officor calling for_ 
tenders, who, after signing all the documents not already signed* 
i by him, should, if the amount of tho tender is likely to be over 
|Ra. 500, submit the whole set) with a draft of the notice or 
advertisement colling for tenders to the Divisional Engineer for 
orders. After the contract documents have been approved of, they 
will be deposited for public inspection in the office as specified 
in the advertisement or notice calling for tenders. Intending, 
tenderers will bo permitted to mate copies or translations of the 
contract documents; but the “contract documents” themselves 
must not be removed from the office or defaced in any way. 


0. 70J, 762. 


M. 232. 
C 7C1 


Note.— ( 1)- The forma prescribed for (i) tenders, (11) conditions of contract, and (111) 
nolicoo Bailing for loaders, are ennmeratsd In CHef Engineer’! circular no. 2 P.W., dated the 
24tii February, 1699, printed in Appendix 99. (Manual forma 90 to 101) 

Non —ft) The plane which form part of the contract documents may ba limited to those which 
ire eisential for the identification of the work 

372 . In regard to contracts, attention is invited to Chief 
Engineer’s circular no. 2-P.W., dated the 24th February, 1899, 
printed as Appendix 39, also to Chief Engineer’s circular 
no. 4-P.W., dated the 12th June, 1911. 

[D. B. file no I9710.B,, aerial no. 1.] 

Note.— I t tender! are iurited by notice, llanaal form no. 68 or 67 should be need, the 
nacea«ar j correction* being mode In manuscript when tenders arc called for by or tLroogh a S»b- 
DlTi6lonal officer, . 

373 . Sets of “conditions of contract” based ou tho 
Code forms are published - as Manual forms nos. 91, 93, 95, 


c 70 1. 


M 871. 


C. 763. 
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Contract Documents. 


C, 704. 
Circular no 
<U. 

tea 22-1. 

W9(> 


C. 7CC 
7C7. 


»Dtl 


with slight modifications. If none of these sets rue suitable, or 
can be rendered suitable by reasonable modifications, a special 
set of conditions ot contract should be prepared to duifc local 
requirements. Any special set of conditions of contract so 
prepared must however bo approved by the Superintending 
Engineer and by a Government Law officer. / 

Note —(1) Suitable forms of specification! and conditions c! contract to b! observed la tUe 
collection ot consolidation ot renewal metal (stone or banker) have been prescribed bj the Local 
Uoveronn’nt and are printed as Manual toms nos. B3 to 101. 

[D B file no 6 SQM, serial nos. 64 and B5 ] 

Hois — (S) New Code form F-l and F-Il may be used 11 considered convenient 

374 . Tenders should ho properly filled in before sub- 
mission to superior officers for disposal. As these papers form 
the documents on which a court’s deoision is based in case of 
a disputed claim being brought forward by a contractor, Sub- 
Dt visional officers aro reminded of the necessity for correctly 
drawing «p the papers in the first instance." Divisional and 
Superintending Engineers should give special attention to the 
close scrutiny of all atfch documents before finally accepting 
them or submitting them to Government. 

Not*.— (1) When more thus ona tinder tl tacelvad for a work, all tha tender a received 
ahauld be submitted to tha enperlar officer! foe disposal, accompanied by a comparative statement 
In Nansal tom no. 102. 

Not*.— ( 2) The acceptance ot tender! It communicated in General— P W. D form no. S. 

Tenders. 


375 . The forms of tender prescribed for use are described 
in Appendix 39 or Code forms F-I or F-II. 

Instructions for the use of the tender forms are printed on 
each form. 


Nors— Tendcre not on the particular form prescribed in tha contract documents, or not 
filled up in English, or not submitted in accordance with the terms o! the notice or edtettUement, 
art liable to rejection. 

376 . The amount of tbo earnest mouoy to accompany the 
tendei should ordinarily be — 

Ra. 

fa) . ' ' “ ' ‘ . CO . 

( b ) . 100 " 

fc) . . 200 

W 

som Of ... ... ... ... 100 

and such earnest money is to be deposited in currency nates. A 
treasury receipt for the amount may be accepted. 

This rule however is not intended to debar , officers from 
fixing the amounts of earnest moqey at lower rates than the 
above if considered advisable; but in no case should lees than 1 
(one) per cent, of the estimated value of the work tendered for 
be demanded. 

In some cases it may be necessary to demand an earnest of 5 
per cent. : such cases will always be subject to distinct orders by 
the Chief Engineer. Every officer who receives earnest money 
tendered is responsible that it is credited in his cash book as soon 
as received, and that a proper receipt for the amount in Code 
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form no/ 20E is given, to the party tendering. Earnest money 
should be returned to unsuccessful tenderers as soon as their 
tenders are rejected, the usual stamped receipt being taken. 

377. 'Security deposits not exceeding Its. 500. — Earnest 
deposits of successful tenderers, if under Ks. 500, shall be paid 
into Postal Savings Bank with the consent of the contractors, the 
amount being pledged to the Bub-Divisionsl'officer concerned. 

[Q 0.0 (P. W.D)no 3S2-A. G , dated tbs ISth April, 1816. B.B. file no m-lT, serial 
O.60.J / 

The Pass Book will be kept by the Sub-Divisional officer, who 
will maintain a register of securities received and disposed of in 
.Code form no. 167- A, extracts from it being furnished to the 
' Divisional Engineer with the monthly accounts for March and 
September of each year. 

378. Security deposits over Its. BOO. — All public works 
officers are required to represent to contractors the advisability 
of furnishing Government securities purchased by themselves, or 
in case of a doposit made by a contractor in any other form, the 
investment of the same in Government securities may be made 
under the orders of tbo Executive Engineer, but only after 
obtaining the consent of the depositor in writing. 

[0. 0. (P. W. D.) no. 2858/UWK, dsted the Mtfc Deoember, I»16.] 

379. The repayment to contractors of their security 
deposits Bhall be sanctioned by the Executive^ Engineer of the 
division in all cases (original works and repairs) in which this 
officer thinks it advisable to do so on the completion of the 
work, 

[0. 0. (P. W. D.) no. 738M/703, dated tha 3rd April, 1811 ] 

. Agreements and Bonds. 

380. In the case of contracts entered into by Divisional 
Engineers, no bond should, as a rule, be executed : the acceptance 
of the tender by the Divisional Engineer will be sufficient to 
bind the contractor. In such cases the contract will consist of 
the “contract documents M prescribed in M. 371, together with 

" the successful tender formally accepted by the Divisional 
Engineer. The whole should be united at the time of acceptance 
by a ribbon passed through the top left hand corner and 
sealed. 


10 objection to 

'Otnwt doeni , 

nt. form part of two 01 


ited tender, for different portion* of the 
-bed thereto, I e , one eet of 'contract 
contrast * t: * different puts of the work* 


doenmenta m»y, 
epeclfled In them. 

Nor*.— (*) The eondlttone of ’'contract 1 * »w condition* which the contractor accepts ** 
binding on him end with which be igreei to comply Mil ilgnatnre oltna la necessary to thle 
document 

[I^eil Remembreneer a opinion, dited the 21th Jane. 19U, on eerlelno. 63 of B. »nd E . 
file no I7B-17-M.J 

Nor* —-(3) Conditions for ferry lean ere printed »s Slinnel form no, 103. 

381. It is sometimes convenient to give a contractor 
a portion only of the work tendered for by him, or to accept 
his tender subject to modifleationa. In such cases, as the 
acceptance of a portion only of au offer, or of an offer s abject 
15 


-C. 977. 


Postal Guide, 
clause 832 
(role 45). 

C. 887,1350. 
M. 163. 

** 


C. 1343. 


Postal Guide, 
clause S33 
(rule 48). 
C. 770,772 


C. 1349, 


C. 77 0. 



IW' 
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0 . 769 , 775 . 


Agreements and 5 -Bonds. 

to modifications which' have not received 'the' consent ‘of the party ' 
t ’ ' ’ ‘ ' J ' ' ‘ ’ ' *' inttact, it is 'necessary 'to 

c . of the tender; nnd no 

c ' * t Government as accepted 

i ■ * substantial correction 'and 

* modification in it signed or initialled by the party Rendering. 

382. Contracts for amounts beyond the, powers of accept- 
ance by Executive Engineers raay'be classed as (a) i( ordinary 
and fhj "apemt'f.o i . ) „m». > . '* >i 

- > (a) In the case of works of an ordinary nature, 'the 
tenders for which may bo ■ within i the powers of ‘acceptance by 
the Superintending Engineer or the Chief Engineer, the contract 
papers will consist of tbe accepted tender together with the 
documents enumerated {in ,- v .» • . i \ t . 

(b) In the case of works' of great magnitude, 1 the 1 
tenders for which pray bo accepted' 'by ‘tbe > Chief ’Engineer, the 
contract papers ' IviU i consist of the accepted tender and the 
documents enumeraleddn M. 371, with' the addition of a deed -or 
bond’ which may’ be' prescribed by >the Local Government in ’ 
consultation with tbel^gal-'Remembrancer 'to suit the require- 
ments of each case. tlt'l.i' •»*’*. *-> ( toy 

1 Not* —(l) The ■'conditions ot «<jhtn«V' and th» “ deed " ot •' bond " need only b« *i£n«d by 

tha contractor. . i ‘ j, ’ ,, i > i , • v , i„ ' \ i- . 

[B. tt.flle no 17B/1 711. serial no. ei ] 

Not* .—(2) In the' abac ne'e ot «pi 

should be bound hy the bond Will both , , — — 

eabmittlni hit tender together with a deduction ot 10 per cent on the amount ol all bills prepared 
under hie contract, Tide clam* l ol Condition* ol Contract, Manual forms noa 81, OJ and 05. ■ 

\ Uori.ya) MUh»doeumoute compn»i»B'bo tontatl'ihould he nmntr*V Urthe *»»■)>. 

irUt*- 1 

C. 773, 775. 383. ■.Government will >bot‘ be bound by'any irregular’' 

engagements entered into, .in .opphsition to, or contravention." 
of the- Code irules. as -amplified in ithis Manual. Contractors >i 
bo engaging will.do'iti/titiitheir.own iriak, and if -the .Govern- 
ment see fit to set aside such on , agreement altogether,- the 
contractor will have pot remedy, excepting against the Divi-’- 
eional Engineer -in- his-iprivate 'capacity, and in' the- case of"! 
petty contraot3 not exceeding Rs. 500, each, ngaiDst the Sab- 1 
Divisional officer*, 1 concerned, ,,, u.r - , . • 

384. As a rule; all'accepted- tenders, with the connected '■ 
„ contract documents referred to m RI. ,380 and 3S2, , should be 
filed corefully-in the ‘.Divisiooal\offices, certified copies of -the 1 
accepted tender or, sufficient extracts -.therefrom- in each case, 
being forwarded for use in Sab-Divisional offices. 1 

- f.O.O. (P. W. D ) no. |»37BI/17-B-30, 'dated tt« 2Srd NOTember, 1914. B.‘B, file’’ no. I7B-S0M, 
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Con.. ” cement of Works. 


305, (A) The nrdt‘ 1 - in the Public Works department 
Code fixing the responsibilities of Divisional Engineers in regard 
to tlie : comiiliom) for the execution of public works, i.e., 

(i) tlmt detailed estimates bate been functioned, 

.. . (it) that allotment of funds hoe been made, and 
.- '(lit) that order to commence work has beeu issued by com- 
petent anthoiity, 

are equally bimltng on all Sub Divisional officers. 

( B) The sanction accorded to a work ly competent 
authority (0. 78t), means the technical or final sanction to the 
detailed estimates hj the authority competent to accord Such 
enaction. _ ' 1 


C 781,782, 
783. 

C. 1922. 

C. 1463. 


C. S31. 33S 
and 338. 

C 648 (iii). 


Notx.— T he according of sanction to an < 'limit# fs do anthorlty for commencing work or In- 
curring Uabititj before a ipecifla appropriation of lands has boon made. 

' • ■' • •• * "• *»(0. 7SL) means 

tho Bptcific > a work, on 

a properly sn by tho Local 

Government io the Public Works department, or (b) by the He.td 
of the department concerned (called “Controlling officer”), 
provided by tho Local •Government in the Public Wdrks «’r C0 
department with funds and with power to appropriate them to a C71 ’ 
Work or class of works in accordance with the rules regulating 
the grant, allotment oud appropriation of funds contained in 
chapter XII of this Manual. 

(B) The oixler to commence tcork means the ins- 
tructions issued by the Local Government or by tuc Controlling 
officer declaring iffij sanctioned grant as available for expenditure *1 6C6.695 
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[IX — Execution of Works* 

Commencement of Works. 

on the work for which detailed estimates have, been 'duly sane- 

i ... j ■> ’ ' 

33 C. • 


been fully Complied with. 


£■810. . 
b.i927. 


• i 1 • i# Lieutenant* 

, ■ ■ ■ tbs estimate 

387., When circumstance appear to justify work being 
. telegram stating the 
to -the Chief Engineer 

■ * work or incur liabili- 
ties ere given. ' ; 

■ Powers of Final Sanction. 

388. UndeT C 847 end 1945 the Local Government is 

empowered fco lay down roles invfsijog certain civil tmiboritieg 
‘with powers to sanction estimates and expenditure. The rules 
in regard to sanctioning expenditure will be found in chapter 
Xll ; the tulea-uuder which final lair projects may be sanctioned 
are contained in the following paragraphs. ’* * 

389. i The authorities enipoweied to rafiotio'n requisitions 
, and final fair estimates for new works, additions, and repairs 

classed asoriginul works, ate exhibited in the following statements, 

Hot*f — These power* «uo not to be exercl'ed in nth • manner ss to c»uee vorMtata *»ot- 
tto«cd piecemeal which, taken together, would require the mnettoa of » higher suthorfty. A 
project which it essentially Incomplete without niem-lnis, »nd which together with lb* extension* 
will ereetd the power ot » sanctioning authority, most sat be sanctioned by the Utter, but must b# 
submitted to the authority who has power to sanction the entire project 

' ‘ ' (IJ 46, t7m2 Worfca', Imperial; 

; The countersignature of the responsible civil officer 'in case 
of requisitions not likely, to exceed R?. 200 will be sufficient! 
authority for the execution of the work after allotment of funds. 
All other estimates likely to cost more than Rs. 200 'with the 
exception of those in connection with residential buildings, 
irrespective of,cost, will be dealt with in the "following 
manner : » , ’ 

(a) Selected Executive Engineer*— will sanction finally estimates over 

' \ (b \ ■ 

‘ • f tJ ' 

(&* 


o. 



ii? 


Execution : of Works,] 

Powers or Final Sanction. 


£ ■ i JT 


JJent . — In tin eu» of wort* eocsjcted wiib It* Vlher*?*! Eitat** tt Delhi, Simla, lfuio- 
tr» and Debra I«a f«lr wt.'mU* will b* tinrttiiied In xtrordanee with the rrri»M ruin framed 
kr the Goreramrat of Iidli la i'amcSer, 1913, and which *r*priBte>J la Xpjwniia 29, referred 
tola p»r»fr»l'h271of ttl* llutil. »-* 

f*l Tfcs Military Secretary to U» Ylmoy will *aaetlon cp to Ei. 100. 

(5) The I«il Goterninont concerned will lanetioa Bp to El- 55, W. 

(cl The Chief Coerrolrtio&er, Delhi Prorioee, wfl! eaaeUoo Bp to Et 20.000. 

m The Gorefnaeat of Iai*(»l* 0 T» El. 2 J fm cr El. TO.'VO) will tmetfoo Bp t? 
' Ei. i.yi.^o. 

(,) Tt* Secretary of State nI»r*Ef 1,30,003. 

(IT) 45. Civil Works, Provincial, ‘ 

(A) Departmental Jiea.ds.-~ 

In case of new work 0 or additions required by civil authori- 
ties, the cost of which is not likely toexceed Rs. 200, the coun- 
tersignature of the responsible civil officer to the requisition will 
bo sufficient authority for the execution of the work after 
allotment of funds. 

Xm.— Till rwedare wffl cot t« ipp’lfibl* fa raepeet eflb» eluse* tf work! mtrlcted 
for txonlja hr the Local Oornmasot, »Mi elaaie (D) below. 

(B) Divisional Engineers . — 

(x) Executive Engineers are empowered to sanction finally 
requisitions for original works not exceeding Rs. 200 for works 
of all departments or classes of which the Chief or the Superin- 
’ tending Engineer is the Departmental Head and the Divisional 
Engineer is the Local Head. 

! ( ii ) Selected Executive Engineers vested with enhanced 
powers under C. 321 are empowered to sanction estimates 
exceeding Rs. 200 bat not exceeding Es. 2,500 for works of 
all departments. 

VoTWr-Tltu powtri da not eertr Saji nnetiaa to rroj-'tl cl th» (Iiwi of work* r*rtrtrt*J 
for »*3rtJon by Local Corerussat, rile clasts (D) below. 

(C)' Superintending Engineers . — 

(i) Permanent — empowered to sanction finally estimates 
for works of all departments, each costing over Rs. 2,500 and 
up to Rs. 50,000, except works of the classes restricted lor sanction 

- b 7 .“- T --" — * 

fin- 

all;! _ u over 

Rs. 2,500 and up to Es. 10,000, except works of the classes 
restricted for sanction by the Local Government, vide clause (D) 
below. 

(D) Local Government, Public Works department. — Sanc- 
tions finally estimates of the undermentioned classes of works 
and all other estimates when their cost exceeds the limits of 
SnperiDtendingEngineer’s powers of sanction, vide clause (Cl 
above np to (he limit of 1C lakhs exclnsive of charges for 
establishment and tools and plant. 

fa) Work* connected with residential bailding» far whieh 
capital sod rerefice account* are maintained. 
ft) Efiimate* for tiie porebwe of building*, 
f t) Estimate* fer tiectneal work*. 

fdj Project* catling or*r E*. 10,000 relating to nrti train* 
leg work*, flood embankment*, and eateneire addition* 


C. 1925(10) 


C, 835, 833 
£ ‘L- 

M. 2S5 (a- 


n. o cr. w, 

I> ) no. 1042E 
101, da ted tbi 
13tb May, 
1011 


P o. (p. vr. 

D) no. 
2295E./1036- 
15) d a ted 
the 23ih 
Jone, 1912. 

o o. (p. vr. 

D.) no. 
13I3C.B f 
101 W., dated 
the 29 th 
May, 1SJ4. 

0.0 (P.W. 

D.) no. 
2235E /103d. 
15, dated 
tfca 29th 
Jone, 1312, 
C. 1925 (ii). 
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C 1934 4, 
Cl) »Dd (2), 


[jTX , — Ex edition of Works} 
-Powers, of Fihar Sanction. 

and alteration* to existing public btuldings of nay 
architect oral pretention*. tb« coit of which has exceed- 
ed one lath of rapeet. 



IS. B. file so. 
76A., aerial 
tto, 227, 
M,74,App.«3. 


Tarai and Bhabar Government Estates, Eumaun. 

(1) Projects for original works estimated to cost Rs. 500 

or less will be sanctioned finally by the Executive 
Engineer, Government Estates. 

(2) Projects for original works exceeding Rs. 500 but not 

exceeding Rs 5,000 will be sanctioned finally by tbe 
Commissioner, after they have been professionally ap- 
proved by the Executive Engineer. 

(3) Projects for original works -exceeding Rs. 6,000 will be • 

sanctioned finally by the Local Government in the 
Revenue department after they havo been profes- 
sionally approved thus : 

(i) np to B*. 10,000 by Superintending Engineer — tffievtling rank ; 

(U) op to It*. 25,000 by Superintending Engineer— permanent rxnk j and 
fill) oyer P.». 25,000 by tha Chit! Engineer. 


B Rfils no, 
2227A.,teei*I 
no. l. 


Stone Mahal TForts, Mirzapur. ^ 

The powers of final sanction will be the same as for ordinary 
Provincial Works. v 

[G O. (Sep. K«t. Excise) no £77/ SI II— 9, dated the SOth September, 1914.] 


(XII) Local Works administered by District Boards. 

(i) District Boards . — Sanction finally rcqaisitions and 

estimates ^except for electrical schemes) not exceeding 
Rs. 3,000 for each work. 

lAcilBdl-Qorenant JscUicKoa no. X0|IX&2, A»t*4 Vca 2Sih Marti, IMS, 

(ii) Commissioners .-- Sanction finally estimates over 

Rs. 3,000 but not exceeding Rs. 16,000 for each work 
(except for electrical schemes) 

t/ocal Bell-OoTOTontDt BotUcaUM) bo, 207/1X^3, fllrti tba JSUl March, J93S. 

(fit J Superintending Engineers (permanent).— Sanction 

•finally estimatea over Rs. 15,000 but not exceeding 
, Rs. 50,000 for eaoh project (except for electrical 
schemes), ' 

Bocal Sett ^3 OTrrement noUficattoa-M. 207 ftX -S3. d*t*4 tis KtX Much. MM. 

0.0 (P. W. D.) no S23-E/ 1036-15, S73E/1036-15 and 2434E/103B-15, 
Sited rexpeetieely, 'tbs 27th May, 1910, 16th February, 1^11, »cl the 27th 
Notenster, 1911 ) 

(iv) Local Government, Public Works depart rnent. — Sanc- 
tions finally all estimates connected with electrical 
schemes, and any other project exceeding Rs. 15,000 
or Rs. 60,000, as the case may be,' when professionally 
approved by the Chief Engineer. 

l*x*J WJ-OoMreaxct call taUiaa w. JW/1X-83, 4at»fi tht 23th Minty 1S1I. 
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Execution- of'Worht^ ' 


POWERS OY FlKAL SANCTION^ 


{TFJ Contribution ’FP'tfrfcs, * ‘ 

(a) An original work or a repair which is to be carried 

out .portly from fund* provided-in, or transferred to, 
the Imperial or Provincial , Budget Estimate of the 
Pnblic Works department, and partly from funds 
“ contributed " from other sources, is under C. 862, to 
be treated as an ordinary Public Work, tko final esti- 
mate being sanctioned by the authority who would 
have power to sanction it were no funds “contributed.” 

( b ) Bequisitions and estimates for all other contribution 

original works of whatever nature or extent, or from 
whatever sources funds for their execution are con- 
tributed, require the final sanction of — < 

fij The Commissioner of the division— up to R». BOO. 

(n) The Superintending Engineer bolding the permanent rant— np to 
Re. 60,000. 

• (ixi) The Superintending Engineer bolding an officiating or temporary 
rank— up to Rs 10,000. 

fiv) The Local Government in the Public Works department ell project* 
the estimate* fi which exceed Ri. 60,000 or Bs. 10,000, a« tho 
• case may be, 

.Exception.— These otders do not apply to Municipal work* which ate 

ii. i.... « ...i.. t. . . . L 0C fci 

864-1., 

,ii> s of the 


Edo no 1068, 
Allahabad, 
drainage 
scheme. 


(V) 47. Military Works, Imperial. 


(\) The Officer Commanding the station ... 
tuj Tho Officer Commanding tho Brigade... 

( tit) The Divisional Commander ... ... 

(in) The Local Government in the Public Work* 
department (exclusive of charge* for establish- 
ment and tooli and plant) ... ... 

(v) The Government of India, .Army department ... 


np to 200 
unto 1,000 
up to 2,600 


np to 60,000 
over 50,000 


B. E. file- 
to. 2034W., 
serial no. 12. 

M. 274 (e)*' 

C. 1025 (v). 


(VI) S3. Famine Relief. • 

fiij'The. . i. 


G.O (P.W D ) 
no. 235-M , 
dated 
T&-S-WO. 
C. 1925(vi). 


\39oT The authorities empowered to sanction requisitions 
and estimates for .repairs and maintenance of works under Public 
" °rks control, Bubject to the conditions of C. 831 and M. 533 v 
and 70G are as follows 


Works executed by the agency -of the Public Works department. 

(<*) Viviiional Engineer a — -Sanction all rcnoisi*' 005 sn d estimates far 

- ■ » - . • ■ - - ' v * ' o o. (p. TV. 

■ . . *>) no 1280 

. • ■ —101 E. 

■ Idated 

■’ " 20-6-1310, 
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[IX.— Execution' of Works . . 


Powers op 'Final Sanction. 


D. B. M, , 
VIII-18. 


C. 1244. 


C. 821. 


(b) Superintending Engineer ) — Sanction all other estimates for ordin- 
ary repairs and maintenance (except jail works) and all special 
repairs estimates exceeding Rs. 2,500 in each case. 

Works execute c? by the agency of the Principal, Thomason 
> College. 

(cj The Principal, Thomason College — Sanctions all requisitions an^ost!. 
mates for ordinary repairs and maintenance within the ilmita of 
budget provision. • “ 

Mail Works'. 

( d ) The Inspector-General of Prisons— Sanctions all requisitions and 

estimates for maintenance and repairs {special as well as 
ordinary), except for residential buildings for which capital and 
revenue accounts are kept 

Works executed by tk$ agency of the Police department. 

(e) The Inspector-General of Police —Sanctions all requisitions and esti- 

mates for maintenance and repairs {special as well as ordinary), 
j except for residential buildings for which capital and reveuna 
1 accounts are kept. 

Repairs and maintenance of District Board works carried out 
by the agency of the Public Works department. 

Nors.'-All requisitions and estimates will be sanctioned bj the Divisional Eagtaeerorthe 
SaperlBteudlag PogioccT, »» iheeasomeyhe, is serordanre with, and subject to, tb cunditlonf 
mentioned at (a) and (t) above 

[G. O. (P, VT. D.J no. 1*90 10 E , dated the 20th June, 1610] 

[Local Self-Goremment notification bo 507/IS 8i, dated the 23th March, 1919, pars g r *1 ] - 

391 . The powers of officers to sanction estimates for 
the supply and repair of tools and plant, as defined in C. 1248, 
for the use of the Public Works department, are as follow t:— 
fa) Articles not exceeding Rs 60 in value can be purchased or manu- 
factured without an estimate, subject to the following restrictions, via t— 

(i) Mathematical instruments— that the sanctioned scale in M. 
616 is not exceeded ; - i 

, (li) Office furniture— that , the authority of the Superintending 
Engineer is first obtained s and _ _ 

(ul) Live stock — that the authority^ of the Local Government is first . 
obtained 

•** — ~ ' " . a-- 1 *- «*-*-•« — v'aetare 

i i o' ) the 


File no, 490- 
8-SI, serial 
no. 2. 


C. 23 6 


.. * i 


■ , ■ scale 

■■ , ■■ ■ tool* 

[G.O (P.W.D.)no.lOil— lOlJ/lOl-E.'d&tedths iSthMaj>18lL] •' * >' ’• , , 

> i ( c ) The’ Superintending Engineers and the Sanitary Engineer 

can sanction the purchase of tools and plant (not including live stock or . 
office furniture) up to the limit of Rs. 10,000 and of office furniture 

. **- * . 1 ,»• n- *•-*»« cS frt.nStnra for district 

a ■ itendlng 

. he scale 

■ ■ , ■ ■■• y to an 



m M 236^ 
no. ®4®5I 


' (e ) AU other estimates under this headmost be submitted to the Chief 

Engineer for disposal. 
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IX- — Execution of J Ports.] 

’ Poweb8 op Final Sanction. 

392. When provision for n work is mndo partly in on© 

and partly in' another Budget Estimate, the funds will usually 
all be transferred to one Budget Acoount. In this case, and 
in the case of a work projected to meet the requirements of 
two or more departments, the Local Government will be-the 
sanctioning authority, and will also determine the particular 
budget and department under which the work, as a whole, is to 
be classed for accounts purposes. 

393. A sanctioning authority may, if he bo deflire’in ‘nny 
special case, call upon the Engineer who is (lie immediate 
superior of the Public Works officer on whose professional 
approval a requisition or fair estimate is submitted for final 
sanction, for his professional opinion 00 the project before 
according final sanction. 

Classification of works. Departmental and Local heads. 

394. (&)' The following schedule displays in a convenient 
form the classification* of woiks to bo adopted in the budget 
estimates and accounts, and generally in the United Provinces. 
Jt is based on the lines laid down in Appendix 22 of volume 
III of the Public Works Code, omitting such heads .pf classifica- 
tion therein dotailed as are not ( represented, or likely to 
bo represented, in this province.' [Special rules regarding 
Famine Relief Works will be found in M, 501 to 603.J The 
schedule also exhibits the designation of the appointments; the 
incumbents of which are technically referred to in this Manual 
as the Departmental heads 'and Local fiends of the vmi ous 
departments or classes of works : — 

Major heads aro printed in largo capitals, thua ... 47. MILITARY WORKS, 
Sirriae heads n re printed in imall capitals, that ... CommukICatioxs. 

Main heads iro punted in thick type, tha* .. Administration 
Sul-heads arc printed an ordinaiy type, thus ... Excite. 

Certain groups of buildm&s printed In italics, under tbo sub-ktmds to 
which they belong, are eeparatoly detailed, because they are under different 
Departmental and Local heads from the remainder of the das*. They do not 
conitituto separate sub-heads of classification. 

(b) The responsibility for arranging for funds in Ihe case of 
residential buildings will rest with the Head of the department 
(describsd ns Local liead)-to which the officer for whom the 
building is to be constructed belongs, anti the classification of 
the estimate will be made accordingly. That is to say for Pub* 
lie Works department buildings, tho Superintending Engineer 
bdU for Revenuo, Indicia! or other buildings (according to the 
clarification in tho Public Works department budget (the Secre- 
tary, Board of Revenue, the Registrar, High Court, or other 
Head of department. 


C 1409. 
O.A.C.I20I. 
M 670. 


p. R. file nos. 
I029TV. and 
BS3W fpa -« 
IS of noteB) 
Serial *n. 
107 
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Classification op works. Departmental and Local heads. 


Classification. 


(Public Works depirtaint Code 
volume II!, Appendix 22, and 
A. R I, volume III, Appendix 

V. ) 

I. — Accommodation for British 

troops. 

II. ~ Accommodation for Native 

troops 

III — Officers’ quarters and mess 

houses. 

IV — General Cantonment 

works— 

(i) Road* 

(ill Water-supplies 
(iii) Drainage ... .« 

(lv) Ranges ... 

(v) Conservancy ... 

IVA - Grass and dairy farms 
V.— Electne and mechanical 
installations Iot lighting 
and punkha pulling. 

VI. - Staff and miscellaneous - 

(l) st iff offices ' ., 


meiit limits. 

(u) Railway sidings and 
platforms 

(In) Roadways on railway 
hi itfgcs 

(iv) Rest Uquses and en- 

Ciiriping grounds. 

IX.— Ordnance works 

X —Supply and Transport 

Corps works 

XI — Remount department 

works 

XII —Marine works 
XIII —Renewals and improve 
ment of buildings (works 
which for technical rea- 
sons are treated as origi- 
nal works) 


Woparf mental head. 


For norhs under 
the administra- 
ties control of 
the M\l\tary au- 
thorities 

The General Offi- 
cer Commanding 
the division. 

For buildings 
under the admi- 
nistrative con- 
trol of the cinl 
Authorities. 

The Head of the 
department 
Occupying the 
hmldiog, If 
vacant, or ten- 
anted hy a pri- 
vate indivi'dnaf, 
the Soperin- 
tvndmg Engineer 


For other rwftr. 


The Officer Com- 
manding the Sta- 
tion, 


If 'Occupied, the 
District Magis- 
tral. If vacant 
or tenanted by a 
private individual, 
the Divisional En- 
gineer, 


The Divisional En- 
gineer. 
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Classification of works. Departmental and Local deads. 

Claui Beat ion. " I Departmental head. j Local head.* 


• 43, CIVIL WORKS, IMPERIAL. 

ClVti IUJILCIKQ3 

1. Forest— 


Forest College buildings nt Delir.* j 
Dun. I 

Forest Research Institute nt^ 
Debra Di»n. - j 


Tbo Inspector-*) J 
Qtaor.il of Tor- i ) 
cats. j 

Tbo Principal of ! 
the Forest Col- I 
lege. The Pro- 1 
sides t, Research | 

^ Institnte. J 
TLo Commissioner 
of Northern India, 
Silt Revenue. 

S Tho Board of Iterc- 
nue. United Pro 
vincas. 

Th» Opinm Agent. 


Tbo Principal of 
the Forest Col lego. 
The President, Re- 
search Institute. 


Tho Superintendent 


The Opinm Agent. 


7. Telegraphs ,„ .../ 

8 Administration- 

Viceregal buildings . . 

Imperial troisu.y «ud account 
buildings. 

Imperial currency buildings ... 


9. Minor departments— J 

Tngonometiical branch office 
(Surrey of India) at Mnssoorco. ] 

Meteorological observatories 


Provinces. 1 Cawnpore, Luck- 
now, anil Meerut 
' The Director of 
Telegraphs. 

Tho Militeiy Secre- Tho Superintendent 
tary to tho Viceroy. of the Estate. 

The Comptroller The Accountant- 
Genoral. General 

Tho Controller of The Commissioner 
Currency. of Paper Currency 

{Accountant-Gene* 
raj) 


The Survcyor.Gene- I The Superintendent, 
ral to tho Govern- 1 Northern circle, 
ment of India j 

The Director. Gene- I The Civil Surgeon 


X-Kay Institute at Dahra Dun . I 


Bacteriological Laboratories 


Residence for the Ex-Amir of 
Kabul (Bcllerao Ilooie at Mus. 
source). 

Office of tbe Senior Gorernmont 
Inspector of Railways, Luck- 


Service j 

The Agricultural j The Imperial Bade- 
Adviser to the Gov- ) nologist. 
eminent of India- I 


XTbe Chief Engl- j The officer occupy- 
/ neor. 1 mg the building 


S-XlL 
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Classification of works. Departmental- and Local beads. 


Clissifica turn. 


Dopaitmeatil brad 


Local head. 


45 CIVIL WORKS, IMPERIAL 
— (concluded J - 

11. Ecclesiastical— 

Chut cites ... .. ' ... 

Open cemeteries ... , ... 

Residences for Chaplains ... 


16 Miscellaneous— 

Imperial Cadet Corps Lines at 
Debra Dun 

45. CIVIL WORKS, PROVINCIAL 

1. Forests— 

All Forest buildings in chargeof 
the Public Works department 
except those at Debra Dan. 

Residential buildings for which 
capital and revenue accounts 
uco kept. 

Residential buildings for which 
capita^ and revenue accounts 
arc not kept. 

8 Administration- 

Land Revenue (including the 
Boaid't office) (a) 

Residential buddings for which 
capital and revenue accounts 
arc kept. 

Residential buildings for which 
capital and revenue accounts 
arc not kep,. 


AffncuUut 
Experimental farms 
botmical gardens) 


Ga (lens in the Kumaun division 


(including 


Patwj,i\ school'. 


Agricultural College, CawnporB - 


) The Commissioner 
) of tho division. 

The Chief Secretary 
• to Government in 
the General de- 
partment. 

The Commandant... 


The Chief Secretary 
to Government in 
the General de- 
partment. 

Thu Secretary to Go- 
vernment in the 
department con- 
cerned 

The Board of Rcvc- 


The Chief Sccrctory 
to Government in 
the General do 
partment. 

The Secietary to 
Government in the 
department , • con 


*Tbe Resident Chap- 
lain. 

1. The Commis- 
sioner of tho divi- 
sion 

2. The Aiehdcacon 
of Lucknow. 

The Commandant. 


The Head of the 
department. 


The Collector Or De- 
puty Coinmis- 


¥ 


The 


Director of 
Land Reeo ds and 
Agiiculture. , ' 
The Commissioper, 
Kumaun 

The Director ol 
Land Records and 
Aguculture 
The ' Di ector of 
Land Records and 
Agriculture ' 


Tho Dead of the 

department. - 


Tho Superintendent 


The Superintendent. 

The Collector or 
Deputy Caro®*' 3 * 
sioner 

Tbs Principal. 


ia Evident Chaplain, the Senior Member of the Cbnreh Committee, or If there le ni 
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C5 LASS I FI CATION OP WORKsI DEPARTMENTAL AND 'LoCAl' HEAD3. 


45 CIVIL WORKS, PROVINCIAL 

continued J 

8 — Administration — (concluded) 
Agriculture — (concluded). 

Residential buildings for which 
capital itcd rofenno accounts 
> are kept. 

■ t 

Residential buildings for which 
capital and revenue accounts 
are not kept. 

Excise (b) , ... ... 

Residential buildings for which 
capital and revonue accounts 
/ are kept. 

. Residential buildings for which 
capital and revenue accounts 
are not kept. 

/ 

Residences for Local Govern- 
stent*. 

Government Circuit House „ 


Secretariat offices (including tho 
Accountant-General’s offico) 
and dopartinentsl offices, Naim 
• Tai and Allahabad, 

Secretariat clerks’ quarters, Allah. 

nbad and Naim lal. 

Lock-ups [when dotsched fro 
Jail and police buildings] fcj. 


Monuments inclading closed ceme- 
teries, and antiquities includ- 
ing buildings of Architectural 
and historical interest ¥ 
Miscellaneous — Traffic Registration 


Dcpai tment it Load. 


/ 


Tho Chief Secretary 
to Government in 
the General de- 
partment. 

The 1 Secretary to 
Government in tho 
department con- 
cerned. 

The Board of Revo- 


The Chief Secretary 
to Governmont m 
the General dc. 
partmeut. 

The Seerotary to 
Government in the 
department con- 
cerned. 

The Private Secre- 
ts) y. 

Tho Secretary to 
Government in the’ 
Miscellaneous de- 
partment 

The CJitcf Engineer, 
Buildings and 
Roads branch 


Ihe Chief Engineer 


Tho Commissioner 
of the division. 

The Superintending 
Engineer 


Tho Director of 
Lund Record* and 
Agriculture. 


X 


The He’d of the 
depart m eat. 


The Collector or 
Deputy Commis- 
sioner 


The Head of tho 
department. 


Tho Priyato Score- 
taiy. 

Tho Secretary to tho 
Board of Revenue, 
but Collector is in 
cbaige.vlda M, 615. 

The Ilea of the de- 
pertinent occupy 1K> 

the hulHtoff flI , nlli418/ , 
oi part of a build- 


giuect. 

The District Magis- 
trate- 


Tho Head of the in- 
stitution 

The Divisional En- 
gineer, 


e) A Jul of these deli tied Jock-ops li girea la M, SOS. 
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CLASSIFICATION OP WORKS. DEPARTMENTAL AND LOCAL I1EAD3. 


Classification. 


Departmental head 


Local herd. 


45. CIVIL WORKS, PROVINCIAL 
—C continued J. 


12. Law and Justice— 
High Court ••• 


Indicia! Commissioner's Contt, 
Lnckuow. 

Pleaders’ chambers and subsidiary 
buildings. 

District and Sessions courts, 
North -Western Provinces. 

District and Sessions courts, Ondh 

Council chamber attached to the 
Judicial Commissioner's court 
at Lucknow. 

Suitors’ sheds la tho compounds of 
district courts. 

Circuit and sessions houses in the 
North-Western Provinces. 


Circuit and eossioua houics i„ 
Ondb. 

Residential buildings for winch 
capital uud revenue aecounte 
ore kept. 

Residential buildings for which 
capital land revenue accounts 
•re not kept. 


The Registrar of 
tho High Court, 
North-We stern 
Provinces. 

The Judicial Com- 
missioner, Oudh. 
[Follow the court to 
which attached] 

The Registrar of the 
High Court, North- 
' Wm torn Frovi nces. 
The Judicial Com. 
miesioncr, Oudh. 
The Secretary to 
the Legislative 
Council, United 
Provinces 

[Follow the court to 
which attached.] 
Tho Registrar of 
the High Court, 
Norib- We stern' 
Provinces 

The Jndicwl Com- 
miisioner, Oudh 
The Chief Secretary 
to Government in 
tho Oereial de- 
partment 

The Secretary to 
Government in tho 
department con. 
rerned. 


Tho Registrar of 
tho High Court, 
North-We a tern 
Provinces. 

The Judicial Com- 
missioner, Oudh. 
[Follow the court to 
which attached.] 
The District and 
Sessions Judge. ' 

The District and 
Sessions Judge. 
Tho Secretary to 
the Legislativo 
Council, United 
Provinces. 

[Follow the court to 
which attached.] 
Tho District and 
Sessions Judge 


lho District and 
Sessions Judge, 


Tho Head of the 
department. 


13. Jails— 


Central JsIIb 


Tho In«peclor-Qene I The Jail Supcrin- 
ral of 1’riBons. 1 tendent. 


District Jails ... M 

Lock-ujs ... 

Residential bnilding* for which 
capital and revenno accounts 
are kept. 

Residential building* for which 
capital and revenue accouLt* 
ore not kept 


The Inspector-Gene- 
ral of Prisons. 

The Inspector Gene- 
ral of trisous 
Tbe Chief Secretary 
to Govornment in 
the General de- 
partment. 

The Seereta»y to 
Government in 


Tho Jail Superin- 
tendent. 

Tho Jail Superin- 
tendent. 


The Head of the 
dcpaitment. 


14. Police (including lock-ups 
nnd hospitals attached to police 
buildings). 


Commissioner 
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Classification of works. Departmental and Local heads. 


I Departmental bead. 


45. CIVIL WORKS, PROVINCIAL 
— (eowfiswei). 

14. Police— (concluded J. 

Residential building* k for winch The Chief Secretary ; 
capital' and revenue accounts to Government in 
are kept. . , the General de- 

1 partment. 

Residential building* ,for which The Secretary to • 
capital and revenue accounts Government in 

aro not kept. , , . the department 

concerned. 


15. Medical- 

Lunatic asylum* 


The Head of tho 
- department. 


I The Inspector-Gone* I The Superintendent 
| ral of Civil Hos. I 


Hospitals and dispensaries (includ- Tballnspector-fiene- The Civil Sargeon 
ing all mortuaries dot attach- r»l of Civil Hos. in charge.' 
cd to local luatitutious). • pita!*. 

Provincial laboratories ... The Inspector-Gene- Tho Chemical Eiaml. 


Medical College and ilospitsi, { 

Lucknow. 1 j 

Medical School, Agra. t 

Residential buildings for which Tho Chief Secretary 
capital and rcveuuq accounts to Government I 

are kept in the General 

dopartment l The Head of the 

Residential buildings for which The Secretary to [ dopartment. 
capital and revenue accounts , Government m - < 

aro not kept. „> y - , , the department 

concerned. ' 

16. Miscellaneous— M „ 1 . 

Provincial charitable institutions The Commissioner ^Tho District Magi*. 

1 of the-division. tr.te. 

Registration ... ... The Inspector-Gene- The Registrar of the 

ral of 'RegiBti a- circle, 
turn. • •’ ' 

Printing ... The Secretary to The Superintendent, 

. ' Government in G 'vernment Press 

the Industries 
depart cent. ~~ 

Residential buildings for which" Tha Chief {secretary , 
capital and rc'ennc accounts to Gov-rmncnt j ■ 

are kept in 'thol General i 

department. » The flcad of the tie* 

ReaiJential buildings for which The Secrctuy to j partment con* 

capital and* revenue accounts (loiernmeut iif I ccrn^d * 1 *1 

areretkept. - .the dcputment 

• - concerned. J 


.. The Inipector-Qcne- Tho Chemical Examl. 
ral of Civil Hoi- ner. 

_ pita] a- j 

( The Inspector-Gene- The Principal 
< ral of 'Civil Hos- 
(. pitals, [ 


i T li« Heal of the 
| dopartment. 
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-CLASSIFICATION. OP WORKS. DEPARTMENTAL AND LOCAL HEADS. 


Classification. 

Departmental bead. 

Local Lead. 

45. CIVIL WORKS, PROVINCIAL 
•—feoattnuidj. 

16. Miscellaneous- (eoneUdtd). 



Public Works department build * 
ing*:— 



(i) Residences for officers of 
, tlte Public Works depart* 
m«nt. 

T^c Secretary to 
Government In 
*th« Public Works 
department. 

The Supcnn ending 
Engineer. 

(ii) Otber Public Works do. 
partment buildings 

TLe Superintending 
Engineer. 

Tbe Divisional Ei- 
. giueer. , n 

(jji) Inspection bungulaws when 
' not belonging to a road. 

Tbe Superintending 
Engineer- 

The Divisional ,Enpi- 

COttUBHlCATIOJSS. 



(a) 1. Metalled Roads— 



A, — Bridged and drained 

throughout. 

B, — Partially bridged and 

drained. 

Renewals (collection and consoli- 
dation). 

Maintenance, etc. ... 

1 * 


Bridges and culverts M 



Inspection bungalows (l) and 
other buildings connected 
with tbe road. 

fa) 2 Unmetalled Roads— 

\The Supe intending 
Englneor 

.The Divisional En- 
gineer. 

A.— Bridged and drained 

throughout. 

U-— Partially bridged nnd 

drained 

l 


SfsMeatttev, eta. ... ... 



Bridges nnd culverts 



Inspretion bungalows fbj and 
other buildings connected 
with the road. 

. 


7. Boat-bridges and Ferries 
(»ec M. 425, 420). 

The Commissioner 

of the division 

The ]>iit let Msgu. 


(a) Tbs tltMififitlon of > rosd will not l>« altared eotlUts conversion from one fluih" 
tWln h UM *°“ l> * t<4 Uwillb * de ' l *“ t » d lo the dm West ion It should 

(J) “ ‘ rwd u c, ’ u CaJU,,, n— 1 «. M 

17 . " 
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Classification op works. Departmental and Local beads. 


Classification. 

Departmental head 

Local bead. 

45. CIVIL WORKS, PROVINCIAL 
— fcotielndtdj. 

CotSlivmOLtlOTSa—fconcludedj. 



8- Accommodation for Travel- 
lers 

- 


Staging bungalows ... IM 

Encamping grounds (c) ... 

Storo d^p6t3_and wells (c) 

YThe Commissioner 
j of the division. 

The District Magis- 
trate. 

9. Arboriculture— 


- 

(AH arboriculture operations on 
Provincial roads.) 

Tba Superintending 
Engineer. 

The Divisional En- 
gineer. 

Mmoiuakbods Pubiio IlIPBOVS- 
MEHTB. 



1- Improvements la’Towns— 

\‘ 


, r *•-**». «»•. »•« .. 

... * , , . 

character ) 

1 

1 


5. "Water-supply— 



Zales, reservoirs and lanTce 

Wells and springs ... 

Steers and weirs ... 

6. Sewage, Drainage and Pro- 
tective Works— 

) The Commissioner 
of the division. 

The District Magis- 
trate. ' 

Provincial drainage cuts and 
canals. 



Provincial bunds and embank- 
ments. 

Provincial fencing ... ... , 



Provincial navigation works 

The Superintending 
Engineer. | 

The Divisional En- 
gineer. 


(«) Original woTki connected with encamping grounds, store drfpOt* end wells for military ' 
purposes constructed from Imperial foods are classed as *• Imperial.* 1 After completion these 
structures are classed a* *• Provincial ** aod their subsequent maintenance and repairs are tact from 
the tame funds. 

Eneamplng-grounds, connected with artillery ranges sneh as those at Pur, near Eoorteo aod 
tv. . Bartschha. near Mmipur, will ba maintained by the Military Works Services. (A. E. 1 , 
Friend. volume XII, Ait. 73 ) 

2103 Km* —Begirding the msinlnxtte of military «n camp! ns grounds «ce the note under 47. 

Serial no. I. _ Military Works. Imperial j ^ 
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Classification* of works. Departmental and Local heads. , 


ClasaiScstion. 


LOCAL FUNDS. 


Departmental head. 


Loc il head ' 


(District Boards.) 

T Cx7ii Bcrttswoe. 

Administration— . 

District Board offices 

Educational— 

All schools other than High ecbools. 

Medical- 


Hospitals and dispensaries (in- 
cluding. mortuaries attached 
thereto). 

Others - 
Cattle pounds 
Veterinary hospitals _ 
Charitable institutions 
Public Work* buildings (includ- 
ing inspection bungalows not 
belonging to a road). 

CoStUTOrOATIOHS. 

( a ) 1. Metalled Roads— 


B.— Partially bridged end drained. 

Renewal* (collodion acid consolida- 
tion). 

Maintenance, etc. 

Bridges and culrerts 

Inspection houses and other build- 
ings connected with the road. 

( 2. Uametalled litoads— 

A. Bridged and drained 

throughout, [road* ar< 

I tola 

. ftl;«scdajJ 

B ^-Partially bridged and unraotal- 
drained. Jlad. 

Maintsnance, etc. .. 

Bridgo* and culrerts - ... 

Inspection houses and other build- 
ings connected wltl h the road. 


The Commissioner 
of thedivleton. 


... (a) Ths clspsiacstlool of a rest will not bs sltsrcd antll Its cooteisIob from ocselus o Iltl u 

satitt U complstsi, whsa iv srUl bt desljmtsl sscstlLaj t3 tbs tlssiUcstloa It should than 6s»r, J V. , . T 
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CLASSIFICATION UP WORKS, DEPARTMENTAL AND LOCAL HEADS. 


Classification. 

Depaitmcotol head 

Local head. 

LOCAL FONDS-(eo»rf«ded). . 

District Boards- -feo»claded) 



. 7 Boat-bridges and Ferries 



8 Accommodation for Travel- 
lers— 

Who Commissioner 

I of the divmon. 

Tbo Chairman of 
the District Board. 

Dak bungalows ... ... 

(bj Eocamping-grounds 

Store ddpdta and wojls 

1 


9. Arboriculture— 

(Ou local rbadsf ... 

The Director of 
Land Record* and 
Agu'cuUuta. 

The Chairman of the 
District Boar*. 

MtBCBlLAKEoVS TOBUC IMPROVE- 
J1ENTS. 


■ i > 

1. Improvements in Towns 



Town building*, etc. ... 



flnrludf s town /wall*, public 
libraries, offices, rooms, city 
toallt and gates, public parks 
an l gardens and other general 
improvements of a local char- 
acter .) * 

; , 


2. Markets and Qanjes 



3. Paving and Streets 

The Commissioner 
of the division. 

The Chairman of 1 
the District Board, 

4. Lighting- 

- 1 


5. Water-supply 



e. Sewage. Drainage and Pro- 
tective Works— v 



Local drainage cuts ... „ 

Local bcndB and embankments ... 
Local fencing ... 

' > ’ 



aa^fwSlSZiSS^"" en «®r>«g-Ktoaa^ *« th* oot*u*i»v. 



Jj£ )~Exccidion' 


of TTorira.] 


iS3 ' 


Classification of works, 'Departmental and Local heads. 


. 395, The following are the detached lock-nps classed 
' under the main head “ Administration” 


Di vinoo 

* District. 

Buildings. 

Dohra Dun ... ^ 

Debra Dun ... 

Debra Dun . ... 

Sabaranpur ... 

Saburaupur ... 

yaharaupnr ... 

Lock-up ftt Mussoorio. 

Lock-up at Chakrata. 

CaotcnmCnt Magistrate’s lock-up 
at Roorkee. 

Lock-up at Roorkee. 

Lock-up at Sabaranpur. * 

Meerut 

Meerut ... 

Lock-up at Meerut. 

DstciUy ... | 

Daroi’ly „ 

Pilibhit 

Magistrate’s day lock-up. 

Loek-npUt Pilibhit. 

Naiui Tal .. ^ 

Oarhwal 

ICumaun 

Naiui Tal 

Magistrate's lock-up at Fauri. 
Magistrate’s lock-up at Nnini Tal. 
Superintendent of Torai’a lock-up 
at Nain! Tal. 

Lucknow ... 

Lucknow 

Lock-up *t Lucknow. 

Cawnpore ... 

Fatohpur 

Lock-up at Fatohpur. 


2C. 


vision : — 

BuMtag Lock-up^at Gorakhpur. 


Sees 


- ui x/istriot Boards in the 

matter of public works is definod in paras 11 and 12 of Local 
Self-Government department notification no. 207-IX-82, dated 
the 28th March, 1016. 

' Preliminary Estimates. 


i 


397 . If administrative sanction has not been given nnd 
the work, is urgent the collection estimate will bo sanctioned by M ’ 70z 
Government in the Public Works department with the appro- 
val of the authority who will accord administrative sanction. 


Supplementary and Revised Estimates. 

398 . officer vested with powers of final sanction, as 
shown in M. 339, can also accord final sanction to a supplement- 330 ' 333 
rmj estimate for additions ami extensions in connection with a C.BiO. 
project already sanctioned by him, provided that the aggregate 
amount of tho original sanctioned estimate and of the estimate 
supplementary to it ia within the extent of his powers of 





0. 675. 
M. 331. 


M. 233 
C. 836 


C. 783, 785. 
M.313 (note). 


Filo no. 11 B/ 
8-M , notes 
piges 30 to 
85. , . ( 
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Supplementary and Revised Estimates. 

technical eauction, and does not exceed the amount of 
the administrative sanction by more than the limits fixed in M. 
291. 

-"Nots —All supplementary or wised estimates in connection with buildings for residences of 
Government officials, however small in amount, require the sanction of the Local Government 

399. (I) A revised estimdtc is necessary when the 
sanctioned estimate is likely to be exceeded by more than 6 
per cent., from causes due to, cither, 

(a) '* ’ nticalwork provided 

. different manner or . 

f&^'any considerable development of a project which is 
not necessitated by the requirements of the original 
estimate. 

(II) The revised estimate after having been approved 
by professional authorities and countersigned by the Head of 
tho department concerned, who applied for the execution of 
the work, shall be finally sanctioned by the Executive Engineer, 
or the Superintending Engineer, according to the extent of 
their respective powers of sanction, provided that such sanction 
is not accorded to works of the classes restricted -for sanction 
by the Local Government — M.' 3S9-II (D). " 

(III) All revised estimates not within the Superintend- 
ing Engineer’s powers of sanction shall be forwarded to the 
Chief Engineer for professional approval and final sanction of 
the Local Government in tho Public WorkB department. 

400. Regarding the prosecution, at the commencement 
of a new financial year, of unfinished works of previous years 
in anticipation of an allotment of funds, see C. 1875, M. 692. 

Standard Designs. 

401. All works must be constructed according, to the 
standard designs _fixed by the Government when such have been 
published ; and the sanction of Government should be obtained 
when any deviation from tho standard is considered desirable. 


402. 


the Ex* 
form 
carriec 
auce w 
cover 


Progress Reports. 


Every Sub-Divisional officer will submit quarterly to 
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IX. — Execution of 'Works.] 

' f Prog bess Reports. - 

following tho quarter to which the entries relate. The report is 
not intended to be submitted to the Chief Engineer. ’ 

403. A similar report on Local Works will be submitted 
in Manual form no. 28 by each Sub-Divisional officer quarterly 
to the Chairman of the District Board. Tho report should be 
prepared and circulated in tbe cover prescribed as Manual form 
no. 27 in accordance with the instructions printed on the form. 


Note Books. 

404., The note book (General-P.W.D. form no. 5), should 
always be carried with the officer when on duty, and every 
entry is to bo dated. 

405 . No intorffiediate page should on any account be 
torn .out or entry erased or effaced so -as to be illegible; a 
truthful record, ratber than a neatly kept book, is desired. 

406 . The uote books, when filled, should be filed in tho 
Divisional Engineer’s office. 


Work Establishment. 

. 407 . All appointments to tbe work establishment describ- 
ed in 0.795 and 796, should bo made under tho following 
principles : — 


( i ) The porson engaged is for b. 
or group oi works. 


a fide employment on a (pacific work 


(UJ Tho pay of the person entertained is determined on consideration 
of the circumstances that members so employed aro not en* 
titled to travelling or other allowances, except only the conso- 
lidated salary flxedat tho time of employment 
(iiij Tho employment on tbe work establishment carries no claim to 
pons'ion, 

(ivj Tho authority sanctioning tho appointment may, at his discretion, 
grant only privilege leavo or lcavo on medical certificate to 
the extent permissible under C S R. 213 (a) and 336 (l) # 
respectively, to an officer employed on work establishment, 
provided that no substitute » required, Or his duties can be 
arranged for without additional expense. 

fvj Tbe engagement will ceaso with the. completion cl the work or 
group of works, and m»y bo terminated summarily for grage 
default on the part of the employ^ by the sanctioning autho- 
rity, or otherwise at a month’s notico by either party. 

(V>J All engagements must be made in writing on Mannal form Ho 0 
altered when necessary to suit tho ahovo conditions, which 
should bo explained and agreod to by the person appointed, a 
copy being famished to tho Accountan t. General by the sane* 
tionlng authority. 

Sot*— t«T«npo»ijd«1»>«4»>vte* horn tt* to tbe «or*» rtlaiUiimml qualifies 

ondlr the provisions of Article 370 of lha Civil Service Eegnlationa, |f such ferric* Is nndrr Gov.rn- 
ment^sfil It paid bj Government. [G.G 0 (P W l> ) no. U10E., dated lha mi December, 

Nor»— (2) All robllo Works rat ordinate, are prohibited from employing mates md coo- 
lie* si thc|r personal attendants, ontcrllei sod print* Mrraots »nd charging their par to works 
Aoj subordinate! reported for resorting to this Irregular practice will bo severely dealt with ’ 
This Prohibition d>a< not estev 1 to Ihs occi.IqtiI employment of eoolloi forbooa flda Govern- 
“V* * ae h ** holpiog in measurements, atirrers, tiling tn e-ages ont lo road-gangs 
rovl ntstfis, eta. [Chill Engineer's circular no j P. W., dated ths jith Jammy. loll ] 


701 to 703. 


0. R. file 
no.CISE, 
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C. 293 r « ). 
O. 329 ( jJ . 

0.797 

0. 73G (3jf. 

C CGI. 

C. 79G (4). 

>•33 

M, Jl*, B37 

C. 801. 

C 799. 

C. 817. 

C. A C. 102. 
0. 804. 


[IX,— Execution of Works, 
Work Establishment; 

408 . Work Establishment will be classed as follows 

Glass l . — Persons engaged on a salary of Rs. 100 a month or 
above but not rapro than Rs. 250 a month. 

Glass II , — Persons engaged on a salary below Re. 100 a month. 

Superintending Engineers are empowered to select indivi-* 
duals to fill up posts under Class I, and Divisional Engineers 
under Class II, without reference, to higher authority, to tlm 
extent of tho specific provision in the sanctioned estimate. 

In the absence of speoific provision in the sanctioned estimate 
the special sanction of the Chief Engineer for appointments of 
Glass I and of the Superintending Engineer for Class II, must be 
obtained prior' to each appointment, the name of the person 
whom it is proposed to appoint, being stated in tho application. 


409 . Payment to a member of the work establishment for 

overtime work in any month may be sanctioned - on special 
occasions by the authority who appointed him up to a limit of 
25 percent, on the salary earned by -him during the month, 
provided always that the total paymont to such employe 'for nay 
one month does Dot exceed Rs. 250. • 1 ' • • 

410 . Under no circumstances are members of the work 
establishment to be designated by- any. of the -title* recognised as 
departmental titles in chapter I of ihe Public Works Code. , 


Acquisition and Surrender of Land. 

411 . . The rules on .the subject of the transfer or (acquisi- 

tion of land in cantonments or other laod in .charge of tho 
Military authorities, and of^the construction of buildings and 
other works in the vicinity 'of, forts : and Cantonments' will be 
found in Appendix 40. . 1 *• 

412 , The portion of the Laud Acquisition Act (I of 1894) 

under which land other than -Forest land., is taken uy for tba 
Public Works department, will be found in Appendix 36;\efer- 
red to in M- 303. , 

The occupation of land should, when practicable, be so timed 
os .not to lead to the destruction of standing crops. ‘ ' s < 

413 .. The mode of payment and audit of charges for land 
compensation are prescribed in the Board of Revenue circulars, 
extracts from which are given in Appendix 41. 

Non — (I) On no account should compensation lor acquisition or purchase ol land ana 
buildings bo disbursed fcj tbe Public Work* department ( Eieeot 1 m i E ngineer) either direct or 
through the Collector, the dliburscmeut should be made bj tho Collector tad the charge adjusted 


G 1473. 
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Acquisition and Surrender op Land. 

414. In the case of rifle ranges to be constructed for the 
^lice force, the cost of land is debitable to the Police depart- 
aenfc and that of the construction of the ranges to the Publio 
Vorks department. 

i [G.'O. (P. VV. P.) no, 3192A/11S6W^, dated the 19th Octobor, 1905 ] 

415. . The draft of the declaration of intended acquisition 
described in section G of Act I of 1891, should be submitted in 
ccordance with the notes on Manual form no. 42. 

4X6. The draft of the declaration of intended acquisi- 
i on prescribed in section 6, and the plan prescribed iu sections 
! and 8 of Act I of 1894, will be prepared by the Sub-D/vision- 
I officer (in consultation with the Collector of the district), 
he former in Manual form no. 42, and the latter in accordance 
vith M. 417 and 418. 

417. The plan will be prepared in duplicate and after 
iignature by the Sub-Divisional officor and the Collector will be 
registered io the sub-divisional office Register of plans, the 
register number being endorsed on both copies. The draft of 
' ’ * »*.»-•«»•- id the copy of 

5 ' w Suh-Di visional 

' ' ■* " ' ■ ■ work, who will 

: be Coromissiou- 

* „ • > ' the former for 

publication under section 6 of the Act in the Local Government 
Gazette and the latter for record in the department concerned. 

Laud required for any department will be published under 
the authority of the Secretary to Government in the department 
concerned. 


Not* —In rflgard to acquisition of land rooolMd by District and Municipal Board? all 
atich application) by District Board, iboald be Undo to the Government in the Local Self Gov'erti- 
roon^dc^artmen^t and l>j tlM Monldpal Boards* to th« Government in tha Municipal department 


418, Plans of land for roads, embankments, drainage cuts 
and the like, required in connection with the acquisition of 
land under M. 416, will (unless in special cases otherwise order- 
ed) be drawn to a longitudinal scale of eight inches to the 
mile and a transverse scale of one inch to eighty feet. For 
isolated plots any convenient scale may be used, provided 
that the boundaries of the land to be taken up are clearly and 
correctly shown. The Domes of parganas, manzas, and villages 
1 • the spelling 

. - " ding entries 


: ■ _ ' . must, under 

M. 309 and C. G65. be invariably given in acres and decimals 
or, in the case of small isolated plots, in sqnare feet. 

4X9. The local Public Work9 officers have no further 
duty to. perform (unle*s called upon to give evidence) in 
connection with the Acquisition of the land beyond taking over 
possession of the samo from the Collector, and informing the 


IS 


M 303, 
App. 35. 


M. 250. 


D.B M , Vill 
page 31 1. 
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Acquisition and Subbrndbr of Land. ■ . 
Accountant-General under C. 1470, of the date on which posses- 
sion is taken. This will be done by the Sub-Divisional 
officer in the manner, and at the time, prescribed in the follow- 
ing paragraph, 

426 . Before forwarding a copy 'of tho completed award 
statement to the Chief Revenue authority, as prescribed in C. 
1471, the Accountant-General will send tbe award statement 
to the Sub-Divisional officer, who after filling in, in the 
column provided for the purpose, the date' or dates on which 
possession was '’taken of the various portions of the laud and 
posting columns 3 to 6 of bis Register of land taken up, will 
return the statement direct to the Accountant-General. 

421 . When any portion of the laud to be acquired by 
tho Public WorkB department lies within the limits of reserved 
forests, it is not necessary that a formal notification disforesting 
that land should be issued under section 26 of the Forost Act. 
An executive order of the Local Government transferring .the 
land from the Forest department to the Public Works depart- 
ment is sufficient. To obtain this, an application for the land, 
with a plan of the same, will be prepared and submitted to 
Government in the Public Works department in the manner 
prescribed in M. 416, 417. On • receipt of these the 
Public Works department Secretariat will communicate with 
the Revenue (Forest) department in view to the issue of the 
necessary orders placing the Public Works department in 
possession of the land. Aa soon as the Sub-Divisional officer 
receives possession, he will enter tbe date of bis doing so in his 
register of land talen up, completing the entry, in that register 
as prescribed in M. 423. 

. 422.. 'Whenever the Public Works department 'deter- 
mines to withdraw from tbe acquisition of land in regard to 
which a declaration shall have been issued under section 6 of 
Act I of 1S94, intimation to that effect shall be without delay 
furnished direct to the. Collector by the Divisional or Sub- 
Divisional officer, a copy being at the same time sent to the 
Board of Revenue through the Superintending Engineer. On 
the land being relinquished, the necessary entries must bo 
recorded on the plans and in the register of land taken up. 

423 . A bound “ Register of land taken up ” in Manual 
form no. 43 will be maintained in each sub-divisional (district) 
office Columns 1 ° ’ " ” 1 

the declaration of 

the number and 1 

forwarding tbe plan to the Chief Revenue officer of the district 
being at the same time quoted in. column 8. Columns 3 to G 
will bo posted from the copy of tbe award statement furnished 
by tbe Accountant-General, and column 8 will then be initialled 
and dated. In like manner, particulars of any land relinquished 
must be entered in red ink, below the last entry iu the register. 
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Detailed Plans of Land Acquired for Public Purposes. 

424 . When a district is under settlement,*! is the duty 
of the Superintending 'Eugineer to place himself in communica- 
tion with the Settlement officer with the .viow to seeing that 
lands occupied by Government roads and buildings are correct- 
ly shown in . the settlement records It has beeu decided iliat 
the most effective means of ensuring the end in view ia hy 
having the boundaries of all Government land demarcated by 
a nick or daghbel (where permanent boundaries do not exist) 
a short time before the survey ia made, and stones, to be shown 
in the maps and field books, fixed at defined points. In addition 
to tliia, a Public Works subordinate will bo attached to the 
survey party to point out the boundorics of the lands, the 
subordinate deputed being n man on the permanent establish- 
ment. 

Detailed instructions are contained in Circular no. 13-P. W., 
dated the 20th December, 1899, and Circular no. 3-P. W., 
dated the 11th October, 1900, which are punted in Appendix 
42, 

Non.— Ia regard to lh» Unds occupied by the bulMlrre and first dies roads under the control 
of District Boards, (ho rules at page 311 of tlia District Board Manual should be (olloired. 

Ferries, 


425 . The basis of all rules and regulations for the manage- 
ment of ferries in the United Provinces is the Northern India 

Ferries Act (Act XVII of 1878) as amended by Act XIV of M. g o. 
1883, Act III of 1S86, Act XII of 1891, Act V'U of 1902, and XVIII, 2478. 
United Provinces Act II of -1906, and this is printed in the 
District Board Manual, pages 329 to 350. 

Non — Conditions for ferry lease undor the TuMlo Works department ere printed, Manus! 
form no. lM, LM, 8iOJ 

426 . The following schedule shows the ferries in the 
United Provinces, the immediate superintendence of winch is 
vested in the officers of the Public Works department : — 


. Division. 

District. 

Namo of ferry. 

Officer in whom 
tho immediate 
supervision 
■s vested 

Government 
notification and 

date 

Muorat ... 

Meerut ... 

Garhmuktchar 

District Engi- 
neer, Mac raj 

K® 4G/1X-164, 
dated the 2»th 
January, X9ic, 

— Agr ft 

Agra 

Chambal 

Executive Engl 
neer, Agra 

Provincial di- 

Bo. 212/XII-03E., 

1 dated tbo 8th 
Tebroary. 1007. 

MoradaVad 

BIJnor 

BulUud ... 

Itaotl * 

| Katchtaghat ) 

Executive Engi- 
neer, Morad- 
abad Provin- 
cial division. 

No COO /IX *122. 
dated tho 27tU 
July, I01O. 


B. B file no. 
1398W ,sl 
no, 14. 


/ 


140 


[IX — Execution of Works.' 


K Ferries. 


Division. 

District 

Name of ferry. 

Officer in whom 
the imraediato 
supervision 
is vested 

Government 
notification and 
date. 

Bareilly ... 

Bareilly ... 

Bareilly ... 

Sardarnagar- \ 
ghat 

Bahgul ... 

E recti tiVe Engl- 1 
neer, Bareilly 



Bareilly ■ 
Shabjahan- 
pur. 

Shah jahan- 
pur 

Dojora 

Lodhipnrghat 

Nibiagbat .. 

Provincial di- 
vision. 

f ' / 

Farrukh* 

Farrukhabad 

Ghattiagbat 

Executive Engl- 


abad 


ncer, Farrukh- 
abpd Provin. 

No 2323/X1I, 


Pai l ukhabad 

Bicbpungbat J 

cial diviaion 

dated the 3rd 
October, 1900, 

C.iwnpoVe 

Allahabad 1 

Banda ... 

Banda ... 

Chill a t 

Bburagarh C 

(Rinds) ) 

Executive Engi- 
neer, Cawnpore 
Provincial di- 
vision 



Allahabad 

Daraganj 

' 

Executive Engi* 
neer, Allah- 
abad Provin- 
cial division. 



Mirzapur 

Jhansi ... 

Narghat, Sun* 
darghat 

Gorsgliat . 1 

District Engi- | 
neer, Mirtapur, i 

No. 490/XVIII, 
dated the Slat 
March, 1910. 


Hamirpur 

Jumnaghat . | 

Executive Engi- 

No 2323/XII, 


HaiBiipai 

Betas aghat , ) 

. ncer, Jbansi 

dated the 3rd 


Jalaun 

Kalpi pontoon 1 
bridge J 

Provincial di* 

October, 1900. 

Benares ... 

Benares ... 

Raj ghat ... 

Executive Engi- 
neer, Benares 
Provincial di- 

No 142/XVIII, 
dated tlie 13tb 
January, 1915. 

Gorakhpur 

1 Gorakhpur 

Bird ghat .. 1 

1 Executive Engi 

No. 2323 /XII. 


1 Uoraklipnv 

Uhosvapargliat j 

• neer, Gorakh- 

dated the 3rd 


Az awgarh 

Dohrigbat .. ) 

1 pur Provincial 

October, 1900 


Labour and Materials. " • 

427. Divisional and Sab-Divisional officers are expected 
to be thoroughly conversant with, and to observe the rules for 
the supply of European stores given in Appendix 30 of Public 
Works department Code, volume III, referred to In O. 1232 
and 756. 

jjU, file 428., Packages containing English stores should be 
no. 6 * 3311 . examined immediately on receipt and 'the duplicate packing 

i* 
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‘ Labour and Materials. 

acconnts with particulars of any loss and the causo to which it 
is nttiibuted should be forwarded to the Dhcctor-General of 
Sfcor03, India Office, London,- without delay, so that thoy may 
reach him within six months from the date of tho stores ship- 
ment to which they refer. . 

If for any reason a packing account relating to stores, 
regarding which there is a complaint as to damage or shortage 
cannot ho returned within that period, full particulars of^ such 
damage or shortage should be sent by letter to the Director- 
Gonoral of Stores, so as to reach him within six months of the 
date of shipment of the stores. 

429 . When an officer of tho Public Worjts or of any other 
department carrying out work (including conti ibutiou works) 
under Public Works contr/)] finds it necessary to purchase iu 
India articles of European manufacture [except as noted in 
M.43I], he must, before incurring any liability, obtain the 
sanction of the authority indicated in rule I3f&/ of Appendix 
30 of Public Works department Code, volume III, on an 
application prepared and submitted in duplicate on Manual 
form no. 44. Sanction when accorded will be endorsed on the 
application, which' will be returned to the applicant, the dupli- 
cate being transmitted to the Accountant-General. 

430 . in order to enable the Local Government or other 
competent authority to accord sanction to the local purchases of 
European stores, particulars on the following points should he 
furnished. 

0) In the case of application for local purchase* under rulo 8 fa) of Appon- 
dn 30 of the Puhlic Work* department Code, volume III, it mn*t 
be stated in each case in tho last column that the ai tides wero with 
the firm in India from whom it was intended to purchase them at 
the time the application was made 

(il)I» 4k 


ttOD 

, 431 . Row materials and manufactured articles obtained 
from a Government dCpflt or workshop, su h ns the Postal 
workshops at Aligarh, ore exempt from t io limitations of 
paragraph 2 of Appendix 30, Public Works department Code, 
volume III, i.e., they may ho obtained Without tho previous 
sanction of tho Local Government. 


M. G. O., 
XVIII, 2464. 


Examiner’* 
circular no 
IV of 13-C-8? 
and G. 0. no. 
1457/XII— 
882B of 
18-0-93. 


Eilo no. 16B/ 
2-21 , germ! 
no*. 372 and 
37S. 


C. 1231 to 
1212. 

M 623 
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Labour and Materials. 

„ 432. The attention of all executive officers of the Public 
Works department is invited to the orders of the Government 
of India on the subject of encouraging the purchase of articles 
locally manufactured or produced. 

[P. W D.Coie, »olnma III, Appendix SO, role V, Schedule C, pare, 11 3 

Iron Work. 


C. 1235— 
1237. 


C. 1238. * 


433. Io order that stores of European manufacture to be 
obtained through the India Office may be at hand when required, 
indents carefully prepared in accordance with rules 8 and 15 to 
26 of Appendix 30, Public Works department Code, volume 
III, and the instructions printed on Manual form nos. 45 and 
45A should be submitted in ample time (rule 9, Appendix 30). 

Note —Indenting officers should tike ids in tags of obtiinlng from the Ordmace Ficlorj, 
CoBdpore, their enppl j ol ranoci >cction»of steel bars and rode jnannfiotnred bj that factoij. 
[G 0. O. (P. W D ) no. 2311-222611 , dated the26th Noretnber, m2 ] 

434. The use of barbed wire fencing is considered objec- 
tionable, and ordinary galvanized whe fencing should, except 
under very special circumstances, be in preference employed. 

* Explosives. 

435. The Ordnance department does not maintain any 
reserve oi gun-cotton for road-making purposes. Officers should 
Iherefore make independent arrangements for the supply of 
such explosives as they may require 

[Q G. 0. no. 190M., dated the 10th May, 1892.] 

Jail Manufactures. 


Judicial (Cri- 436. The Inspector-General of Prisons circulates 
tninai) dept. umflially at the beginumg of each financial year, a list of the 
Resolution articles manufactured in the JnilB in the United Provinces. In 
no 'V i- sb z b Accordance with the orders promulgated in paragraph 4 of the 
— if' Resolution marginally cited, all 'such articles a3 may he required 
dated 2 - 1 . for the public service must be obtained from Jails, and estimates 
1896. should be framed on the basis of the rates supplied by the Jail 

authorities. Articles which the JaiL are unable to supply may bo 
obtained by tender in the usual way. 

437. Bricks aud tiles required by the Public Works 
department can obviously only be procured from Jails if the 
- ,work is within a limited distance of the place of manufacture; 
where this is not the case, or if there is reason to apprehend 
delay ,in delivery of bricks and tiles, or if the quality- does nob 
* appear to be up to the standard required, other arrangements 
may be made. 
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Jail Manufactures. 

„ 438 . Bricks manufactured in Jails for sale to tbe Public 
Works department should be of tbe size t)*,X 4#*’ X 2f." The 
size of tbe mould will vary in accordance with the Boil, but the 
inside dimensions will approximate to 9$" X 4$ f/ X 3. " 

When bricks are procured from other sources, they Bhould, 
‘unless for special reasons, be of tbe size now prescribed, which 
should be ltept'in view in designing works. f 

Management of Convicts employed on Public Works. 
439 . The following rules for employment on extra- 
mural labour of prisoners confined in the JailB of the United Pro- 
vinces, which ohiefly affect the Public Works department, are 
extracted from chapter XXXVII of the revised edition (1915) 
of the Jail UuOUal (United Provinces) paragraph 991 

- (1) Extram oral labour means any labour carried on beyond the outer walla 
of the jail, even though it may be done on jail premises. 

I.— The kinds of extramural labour. 

(2) Prisoners are permitted to be employed on the following Unde of 
extramural labour only i — 

Vlats A- Wort on jail premise# and for jail purposes — 

• • • • * * 
Olaai B .— Wort beyond, but in the vicinity of, jail grounds, either for 
jail purposes, for the department of Public Works, or, under suitable arrange- 


■ ' us kinds, when outside towns 

■ , ' * scale, eo as to admit of a large 

number of prisoners being employed for sometime. 


(•1) Before any work included in class B. is undertaken, the sanction 
of the Inspector-General of Prison# must bo specifically obtained in each case 
in the subjoined form « — 

Application for employment of prisoners on extramural labour. 


Jill j 

Number of 
pneoneis 
to be 

employed 

Kind of 

Distance 
from the 

1 jail where 
| prisoners 
aro to be 
employed. 

for wbicb | 
tbe sanation 
asked for it 
to bo m force. 

Recom- 
mendation 
by tho Su- 
pai intend 

Orders by 
the Iuspec- 
toi -Gene- 
ral of Pn- 
[sons. Uni. 

ted Provin-- 

j CCJ 
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Management op Convicts employed' on Public 'Works. 

V. — Special rules for gangs employed on large ivories, 

13, The strictest jail discipline must be enforced in tbe gang 5 no talking 
must be allowed, and no forbidden luxuries permitted; in aU.Hspects, the rules 
which prevail inside tbe jail for tbe maintenance of discipline must be maintain, 
cd. 

14. The Jailer will be responsible for the work and discipline cl the 
prisoners He will have the entire management, and he will bo held respon- 
sible that uo abases are allowed to creep in 


Accidents. 


C. 325, 816. 


C. 818. 
C. 325. 
C 495 


File no. 142E, 
serial no 
40. 


M 186. 


440 . On tlie occurrence of a eeriouB accident to a public 
structure or to a lino of communication by wliicl* traffic is much 
impeded, the Divisional Engineer (or in his absence the Bub- 
Divisional officer) should report it) by telegram immediately to 
the Superintending Engineer (to the Divisional Engineer, if 
absent) and also to the Chief Engineer. This preliminary notice 
will be followed by full report in writing, which the Divisional 
Engineer should t’ ' ' * " 0 ■ ' ' ‘ ’’ ^ ‘neer as 

soon ns possible. *1 . . same 

time fend a copy * ■ The 

report should be coi . ’ icident 

and of the damage. 

All fptal or tot'.l disablement accidents occurring on works 
to workmen employed by the Public Works department or 
contractors should also be reported to the Chief Engineer, it being 
stated in each case whether the workman was a Government 
servant (permanent, temporary or casual) and whether the case 
is one for a gratuity. 

Completion Reports. 


C 825 


Circular 6 
P W., dated 


[U. II. file 
no. 1784W ] 


441 . The following procedure should bo observed in the 
preparation and disposal of the completion certificates, comple- 
tion plans and completion reports of all original woiks and repairs 
carried out by tho Public Works agency. 

(a) Completion certificates in Code form nos, 45B and 
45D will be prepared in the office of the Sub-Division- 
al officer, who will, after obtaining the signature of the 
local Head of tho department concerned on the certi-, 
ficate, submit it witji the completion plans to tho 
Divisional Engineer. 

(b) Completion plans, i.e., copies or prints of <r record 
drawings ” should be prepared iu duplicate by the 
Sub-Divisional officer and submitted with the comple- 
tion certificate to tho Divisional Engineer, one cop} 

, for record in the divisional office and one iu the office 
of the Superintending Engineer of the circle. In the 
case generally of works costing over Its. 50,000 each, 
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Completion Reports. 

- und in case of residential buildings costing over 
Rs. 5,000 each, the Superintending Engineer’s copy of 

„ the completion plans should be forwarded for record 
, * in the Secretariat office. 

Note.— (I) Retort drivings, 1 e , plans of new works or of alterations to dilating works 
eorrstted to show the work as actually constructed will be prepared and recorded In the snb- 

dmfiiopnl oflice. 

Nor*— (2) Dramnjs tfdelailt need never fora part of the completion plans bntfn works 
of any architectural sign! fcaces and costing oyer Es. 10,000, “drawings of details'* might be 
included with the record <fra»iityj. x v 

(c)- Completion reports in Code form nos. 45A, 45C, 
or 15E, will be prepared from the register of works 
maintained in the divisional office and submitted 
along with the completion certificates' and completion 
plans by the Executive Engineer to the Superintend- 
t !ng Engineer of tNt circle. 

Note— ( 1) When Codsform no. 45E Is UBod for_ the completion reports of original works. 


4GZ. 

I . . 

kept by sub-heads urider the provisions of M. 5S4—586 and C. 
1290, or, if Kept by sub-beads or items of work, unless it shows 
nn excess of more than 5 per cent, over the estimate, the 
completion report is to be submitted in the monthly statement 
(Code form no, 45E), aDd that no details of outlay by sub-heads 
are to be demanded in the completion report. Note 1 on Code 
form nos. 45A and 45C clearly shows that neither of these forms 
are to be used in cases where the outlay has not been recorded 
by sub-heads or, if so recorded, has not been excessive. 

443 . Notice of completion ('Manual form no. 46) should 
be given by the Divisional Engineer to the Departmental Head 

■ ih«w>a=n/*t P^owinmnl tyorks. 

d*. U I- dealt With la_iccord»ncg with 

Substitute the following for s . ' 

ph4M,P.W.D.ManualVord c ' : i Sentra “ of para- 

.Huilding?, bridges, nr n t-v, 0 „ • i 

50,000 and U p£ ar( j 9> sho 7/t S° rtant . work* casting 


13 ol tlio yupenntendL to ^u K ,n t , e r. - -i ..... ,t 

‘6 

<ie».uw«. ... - o 

question, if open ; otherwise to “establishment — concingem.t» ” 
and included in the contingent bill of the office incurring the 
expenditure. 

Thisal«o applies in the ca«e of photograph? of nrclucological 
buildings. n 


C 623. ' 

M 266, 


C. 823,824. 
C. 1292 to 
1300. . 

A -Q'«. C>r. 8- 
tV M , dated 
18 5rI9t4. 


C 1639. 
M.96, 581. 

a -a ’» c ir 8- 

W M , dated 
18-5-1914 


M. 237. 


r.o.j 


19 


B. R. file 
bo. 273 M 


C. C25. 

M 313,316. 


C. 627" 

B. R. flic 
»a 93W.A., 
P&ge 105 of 
notes, also 
file no. 85 
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Completion Reports. 

The sanction of the Superintending Engineer in all such 
cases ia sufficient. Particulars in the following form (printed aa 
Manual form no. 47) should accompany each photograph for- 
warded to the Chief Engineer : — , 

Name . 

Division 

District — . - * _ — 

Locality 4 . 

lly whom deigned _ — — ■ - - 

r Executive Engineer 

By whom constructed 1 > 

(.District Engineer 


Year of completion 

Cost . — 

Rate per superficial or lineal foot. 
Remarks . — 


445« The completion drawings of any important work 
should be prepared in acoordauoe with the- instructions for pre-- 
paring drawings in line for reproduction, the photo-mechani- 
cal process. The drawings should be submitted on rollers ; they 
Bhould on no account be folded. 

Topographical Statistics. 

446« The information required by the Survey depart- 
ment varies in respect of the description of maps used and tvill 
be supplied annually, at one time, in the following manner - 

(A) Revenue Survey maps (uncoloured) printed on paper ; 

Scale 1 inch^l mile. [0. 691 — 693,] 
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. ’ j TOPOGRAPniOAt* STATISTICS, 

with, tlie following stencilled or printed in bold characters on the 
face of the ekeleton tracing and the lack of the last map of the 
■cnei (so as to be visible when rolled up} : — 

' TO BE BZXtTBSBO DIBEOT BY THE MiP PDBUOAXIOK tfFEIOE, 

Calccita.to the Executive Enoineee, NainiTal PbOYIHOXAL 
» DlYIfliOK, NAIM Tal (or whatever division it is). 

(»0 T 1 ....... 


(ill) Th.u „ ■ ■ ' . 

financial year under review will bo interpolated in the following 
manner : — 


, (iy) Metalled roads newly constructed will bo shown byjtwo red-lines, the 
upper thin and the lower thick, ♦ '■ " 

(v) Dnmotallcd roads newly constructed will bo shown by two thin red 

lines, thos 1 ■? : ... =-. 

(vi) P 1 "’ — ' — “* i~ * ,J •"*" a metalled road 

a thick red line 


(vii) 1 a ■ nmetallcd road, 

a, narrow strip ot white paper will bo neatly pasted over the lines 
indicating the uot&lled road and two thin red lines drawn on it to 
mark the change. 

(viit) New roads uudor construction, but not completed during the year, 
will bo clearly shown by dotted red lines. 

(ix) Gr -■* -v ‘ l - * *■— *“ ’ **■“ •' **• a-<i •». -- J 

• ’ ■ • 1 


(*) Th . 

_ Chief Engineer. 


to the Executive Engineer of the division. 

(xiii) As soon as he receives bis maps back, the Divisional Engineer will 
carefully ink over in Hack the red ink entries of the previous 
year. 

(xiv) The maps will then be ready for the next yosr’s entries, the works 
newly completed being then entered in red ink, the uncompleted 
* works being posted to data in pcooiL This procedure wilt be con* * 
tinned in succeeding years. 

(xv) Tbo red ink cotries on the maps should agree accurately, as regard* 
projects completed daring the year, with the entries of projects 



C. 828 to Bit. 

M. 453, «C4, 
683 

C. 1043, 1047. 


m 


if® mtii m of - uvrh] 


'i’0I>00xUl>niC.iL STATISTICS*”. 

<^> Maps on the netv etyh' printed in several colours 

?‘S“S 3 « 3 isai''"“i=K'w 

K 1 ?U W 5 •'>*' - “*««»% «lu> to .11». of lfo“ 

5«S3 o» w' S"* tta«rf,t,.» .told „f„ t, ,h« 

a*.* *» 

' raent n SL im!! - !!* 11 ' est ' ° ,t " 3ara ®»P» from tt* Surrey depart- 

S; & ?“*■*«' , VPlU «*"*•»<* ink orer la vera.ilioa 

/<n The m.S »,S i. * ,B y Uw Cntr ’ 8S of the prenou. year. 

W iirirSfcSLSil. f 9 re , ady for tb0 Belt 3P«’a «ot<ie«, the work. 
** £ ln ptu ”‘ 10 b,Bc * Tbe proeedo ' e 

sSoJ 1 C,lca!t, ‘ *<“«Uo.f90~D»M 5. 

- CivU Works. • , 

Wofkf I,n,?° [?» ,ea C ‘ 82 ^ to S ^ C though headed “Civil 
»bd ” CowffiL"' 0 ’hr"’ 11 ' applicable to « Provincial" ' 
Slio «S. iff r k !" c,rr " !,i ““tlfytko agency of the' 
Manual. rl * 9 ' JC P ariIn ““t cseopt as otherwise nrtlcreil in this 

Of Its b’it'iis’risjsVvs'n^U S t# l0Dal * J " ’ ICUlskt Ro.td.} trs coatifosi in cLopftr VIII 

■ ,448. The construction and repair of Imperial, Provm- 
°° b J‘ i,d, °S3 »nd wU, are, ".K'ftll'oXg 
I'libUc \Vork B ho,°,“ ll ’r Sh , 11,6 of the officers of tl.f 

cases br thlr unless otherwise ordered in speciflc 
cases by the Local Government. The exceptions are— 

W /*« mi, eo.tioj „ It, 2,6oo „to eawataj t, the of tto 

... _ “ H "f“««««l «»C«r 11, „|„ |.,4 too to If. IM tJS. 

1 CT “ lr "> o' no Dneotor of Laod 

log ttt. 5,CWa S Q t ' ** cfc ooatlc ff 0Vct R».*»600, bat not exceed' 

to ? 5 C«rsrn«ool b« mm«ooo 4 tb* neeo» 

<4 Utt3B«o«U.ad Agrie-il( w . 

fa) -Jailr. » 

(!UJ Police. 

opbXOrtraM« B WoH £ < »5‘^^^' t tlllt ^ il< 3 I,, * , * M,,1 dci capital and rerefliu «.c«rtiaU «« # kept 

(e) The maintcugn^a of tbe intra*ranni«lpal and (ntra-cantonracot pot- 
the r*«« eV^'xt b , cU * S r0l<i a wliicti it executed bj tlio agency of 
Brovtmn 06 / and Cantonment Comailteo*. The 
11 catered ,n ti, D l*mmcUt U%at cativ 
nummiiii tbe he , 1<J * " intra-eaulcnuifot agcocy, ” aod “ id tea. 
? a ,^! p ®i n ®S eBC J. '* *f*p«CttreJy TItc Public TVorVa depactmeat 
»nch ,-Vi. with tbe p cpintion or aaoctiaaot catimate* for 
vork*, tee ir° 405^ CICCattoa • t*“«* iut tber rales regaediag tbes* 
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Disposal of final fair projects. 

449 . The following procedure will be adopted iu the case C. 835, 
of new works or additions required by the Civil authorities, 
whether Imperial or Provincial, the cost of which is not likely to 
exceed Rs. 200 

I. — The requisition will bo made in Code form no. 8A (wbicli can bo 

obtained from the nearest 1’ubho Work* department office), cither 
by the officer for whose convenience the work is required, or, at 
his request, by the Sub-Dmsibnal officer, who will record, or causo 
to bo recorded, on the face of the requisition, a description and 
short specification of the work to be done, and a rough estimate 
of ih« probable coat. 

II. — The Sub-Divisional officer, after framing the requisition and getting 
,, it signed by the officer at whose request it was prep ired, will Bubmit 

it to the Divisional Engineer for disposal. - 
Mote,— I n respect of Local works, the procedure laid 'down Iu paragraph J9 of local Saif- /X" 

fl ornament department notification no, 207— IX-S.!, dated 2Sth March 1016 b*. pvUcyxd- . — 

IU.— If the work is one coming under the Divisional Engineer’s power* . 

- of sanction, vide 11. 889 and if he approve* of it, he _will sanc- 


po sauetiou n, nu win touuiorsigu auu auuu it to tin, omjuji at 
whose request it was prepared for transmission to the Local Head 
of the department to obtain sanction under II. 899. It 

1 V.- • 2,500 oach, 

»nd roronua 

(i) Land Becoid* and Agriculture, 

00 Jails. 

(ill) Police. 

450 . If the work be likely to cost more than Rs. 200 the C.830. 
following courso must be observed : — 

I.— The procedure iu regard to Provincial and Imporial works likely to 
cost over Rs. 200 will be similar to that laid down in M. 801 to 
829. 

II,— In all other cases whan an officer or n public body desires to engage 
the services of the Public Works department for the execution 
of a public work or for the preliminary investigations and estimates 
connected therewith, the matter must, before application js made 
to the Public Works department, bo referred to the Dead of the 
department concerned, and the procedure laid down in M. 274 
onwards must be followed. 

451 . The rules go voruing tho preparation and' submission < 3 . 837 . 
of estimates for ordinary repairs are given in M. 33G to 353 

anti 0.707 to 735. Tbe s e rules apply to all ordinary repairs 
under the heads Imperial, Provincial, Local, and Contribution, 
under Public Works control, by whatever agency they are 
carried out. 

Projects for repairs. 

. 452 . Any special requirement of tho Civil authorities 
in the way 0 / such repairs as are carried out by tho agency of tho 
Public Works department should be dealt with as in C. 


/ 
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Projects for repairs. 


C. 283, 323 
M. 323 


C. 842 

D. B.M.VIII, 

20 . 


C. 845, 846. 


U. 448, 664, 
665. 


C. I46T. 


C. 817 


453. If the requirement of the Civil authority is for 
a repair of a class which is carried out by one of the other 
agencies detailed in. M. 448 application should be made by the 
Civil authority to the local representative of the agency concern- 
ed. 

454. A list of the authorities empowered to sanction the 
vanous classes of repair estimates is given in M. 890. 

455. C. 838, 839 are modified by the rules regard- 
ing the preparation and submission of the monthly list 
of sanctions given by Superintending and Executive Engineers 
and Military authorities in the circle in Code . form no. 48, 
which are detailed in M. 102. 

456. The Chairman of the District Board should be 
informed by the Sub-Divisional officer immediately any work 
under the administrative couTrol of a Board is suspended by 
order of an officer of the Public Works department. 

[Local Self-Government notification no 207— 1X-82, dated 28th March 
1816, paragraph 23 ] , - 

457. It is the duty of the Sub-Divisioual officer to afford 
all information and explanation in his power to a Civil officer 
if the latter objects to any entries in a document presented to 
him for signature. 

Works executed by Civil agency. 

458. The classes of works which pass through the Public 
Works^ department accounts, but the execution of which by 
agency', other than the departmental executive establishment 
has been sanctioned by the Local Government are enumerated 
in M. 390 and 448. 

The additional orders laid -down by the Local Government 
in respect of Jail works are set forfh iu the following pari>- 
graphs. 

Execution of Jail works. 

459. For the rules regardiug the preparation and dis- 
posal of projects, costing more than Rs. 2,500 each, for original 
Jail works— see M. 316 to 320 

460. The following rules which concern the Public 
Works department in respect of the execution of Jail works 
by the agency of Jail department, are extracted from chapter 
XLIV, Jail Manual, United Provinces (1915). 

* * * * * * * * 


1155. It is the desire of Government that every Jail work which can 
possibly be undertaken by, the. Prison department should bo done by that 
department, and that the department of Public Works bo called upon to 
carry out only such works ns require scientific minagomout 

1150. The Jail should be open at all times to the inspection of Superin- 
tending and Divisional Engineers of the Public Works department. Under 
departmental roles Divisional Engineers are expected to record once a year 
o, general account of the condition of orery j ad In their division, a copy of 
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Execution of Jail works. 

\ which is ’eant^to the Superintending Engineer and the Superintendent o £ the 
Jail for transmission, to the Inspector-General of Prisons. Superintending 

r. — ... j i- t * «..v _ — *— i m.«- ingle annual. 

■ « l . ■ ■ ■ are suthorixed 

/ ■ tl»o progresi 


1157 The Public Works officers are at hand for the purpose of assist, 
ing the Prison department when in difficulties. 

UBS. The Government earnestly desires that the Prison and Public 
Works departments should work together harmoniously. , , 

1169. The Inspector-General of Prisons, who is the Provincial Head 
of the Jail department will, with some special exceptions to he determined 
by him in consultation with the Chief Engineer, execute all works and repairs 
under the head Jails, through the agency of Jail superintendents The 
following rales detail the special procedure to be adopted on account of public 
works executed by Jail agency 

(a) All jails are under the sumo system, in respect to control and 
inspection by the Public Works department as other civil build- 
ings. 

(»)••*•••• 

Vt ' la .• ■ ’* ”• ’ 

■ a 


same budget. 

(c) Tho construction and repairs of jails are carried out as far as possible 
by convict labour under tho orders of Jail superintendents j hut this 
does not absolve tho Public Works department from the responsibility 

.• - -* - ** j. — ’ ' ’ • 


mence tho construction of each works. 

(d) It will bo tks duty of both Superintending Bnd Executive Engineers 
to inspect any jail work in hand, the reports thereon being sent to 
the Inspector-General of Prisons for his remarks and orders. 

(#) In matters of constructive detail and expenditure on such tho superin- 
tendents of jails are to consider themselves as subject to the orders 
and Instructions of the Superintending Engineer in the same manner 
as an Executive Engineer would bo ; and are striotly to attend to such 
instructions as they may reoeive from him on occasions of inspec- 
tions. 
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Execution of Jail works. 

*(51/ TT “ J - — j *- ! - j 5 - - "■ t 'o 

works tbeestimatca for which were prepared by the Public Works 
department. In cases when such works’ are largo or important, 
they should be regularly inspected by the Sub-Divisionalofficer, 
and the jail should also be periodically visited by the Divisional 
Engineer. 

jail Manual 462 « Quarterly progress 'reports of works coating above 
(1915), pars. R s> 2,500, executed by the Jail department, will be submitted to- 
' the Superintending Engineer of the circle concerned by the 

Inspector-General of Prisons, United Provinces. 

463 . A Sub-Divisional officer is not concerned with any 
public works which are being carried out' within the precincts of 
a jail or by the Jail department, unless specially deputed by the 
Divisional Engineer to visit the Jail for the purpose of advising 
the superintendent, or of preparing an estimate, or of reporting 
to the Divisional Engineer on -any profes i ional matter, or to 
carry out work under the provisions of rules quoted in M.,400. 

C. 1498. 464 . Tile value of convict labour employed on Jail works 

m Hi' carried out by the Public Works department, is not to be charged 

* to the Public Works, department, the value of such labour -is 

M 6so excluded from budget estimates, and is shown separately in all 

estimates and completion reports. 

CA^C 7 The value of convict labour employed in the manufacture 

95-IV-l. of materials for other Public Works will be charged to the 
31,819. Public Works department atid adjusted by book transaction. 

Intra-municipal and Intra-cantonment roads. 

c. 817 465 . By Resolution no. 1 (Financial department), dated 

the 1st January, 13S3, the maintenance of sections of certain first 
class roads lying within municipal or cantonment limits wa9 
transferred from the agency of the department of Public Works 
to that of the Municipalities and Cantonments, respectively, in- 
terested along with annual subsidies sufficient to cover the aver- - 
age cost of repairs and renewal [vide clause (c) of M. 448). 

466 . The amount of the subsidy in each case ig fixed on 
the average cost of the maintenance of the whole road iuthe 
district with the sanctioned not'mal width of metal [vide M. 351 J. 
Should a Municipal or Cantonment Committee wish to maintain 

M. 471. a greater width of metal, or to spend more money on the main- 

tenance within their boundaries, they are af liberty to, do «o; 
but, this extra outlay will be a proper charge against tbeir.own 
rcvenbe.3, not against those of the Province. 

467 . It w expected that subsidies will bo properly ex- 
pended for tho purpose for which they are given, and that 
Government will get a fair return for it? money. It will be the 
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InTRA-MUNICIPAIi and InTRA'OANTONMENI roads. 

duty of Commissioners, Superintending Engineers, and Divi- 
sional Engineers to bring to the notice of Govornment, through 
the Chief Engineer, any [instance in which they consider the 
toads in question are being neglected or the repairs badly done. 

468 . The orders of the Government of India, Military 
department, in .regard to the incidence of the cost of construc- 
tion, improvement and maintenance of roads in cantonments 
which are administered under the Cantonments Act (XIII of 
1889) will be found in Appondix 43. 

469 . A certificate (Manual form no 29) as to the state of 
maintenance of the portions of Provincial and Local roads in his 
district which are maintained by Municipal or Cantonment agency 
will be submitted by the Sub-Divisional officer to the Divisional 
Engineer annually by the 30th November. The Divisional 
Engineer will submit a certificate for his division to the Superin- 
tending Engiueer for information by the 2nd January. 

470 .. To prevent misunderstanding aa to what are the 
intra-municipal and intra-cantonment portions of the roads in 
question, proper boundary marks should be.ereeted, showing 
where each road enters n Municipality or Cantomnent. 

471 . Regarding the priaoiple to be observed in respect 
of maintenance of sections of certain first class roads lying with- 
in municipal or cantonment limits the instructions issued in Local 
Self-Government department resolution no. 335/IX— 35, dated 
the 1st April 1893, are reproduced for guidance: — 


(2) It ha* bean brought to tbo notice of GoTarument that in many mapi- 
. • . *' 1 ’ * aniforred to the board hai 

» i ■ i a*. \ t bat# either been neglected 

■ i ■ ■ • ■ .6*. at tbe In.tanee of the 

■ '■ * ■ ’■ ■ ’ Public Work, department 

(8) Tbe Lieutcnant-Gorornor * • • * 

• • • ■ la willing to allow other board* and can ten. 

— ****•• **•'— * — |.«‘ c -r»-|’-i V- *• of thero.di 

• ' " * 1 r ' 1 petranifcr 

- r repitr.or 

' ■ ' ■ ■ . ■.* ■ . >e Engineer 

tba amoo nt oati mated to put it into proper repair. Tranaferi arranged under 
thin# order* aboald take effect f ron. the let April of nett or of any auecead- 
tog jrera. 

(4) Is c*«ei in which a board or rantoomeot committee kaa for local eon- 
..." , * *• a ■ “a” * * a oad aioca it »u madeorer,* 

• ■■ ■ ■ Work a department will be that 

■"..I a itrto reeeired for the mamten- 

• «* ■ Work* department a mm *qS> 

■ ■ ■ ■ ' , ■ . account of the inci.sied width 

of tht metal. _ 


fXon.— Such pajuunti trill bt amupcd la accoriauca with E . tti. 

20 


0 O no. 
C. 2820 -B. R 
And 

no. C- 337 S- 
B R. of 188 


P.W.D. cir- 
cular/ no. 
lf-P. W,« 
dated 13 * 6 ' 
1898 . 
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Hie no. 1SB / 
JO (Lock- 
now), teriftl 
no. 59. 


C. 847, 



0. O. DO. 

1818-20TV.A, 
d»tea Xl-U- 
1918. „ 


0.861 

.274. 


C 1802. 

B. ft. fils 

no.79A,ierf»l 
no. l. 


Intra-murioipad and Intra- cantonment roads. 

472. It has been decided that it is advisable to make a 
formal^ reservation of all Provincial nod Local road3, both those 
already in existence and those which may hereafter be made. 
Accordingly the Government under section 1 16 of the United 
Provinces Municipalities *Act, 1916, specially reserves from 
vesting in and belonging to Municipal Boards all ‘‘Provincial” 
and all “Local” roads which lie within Municipal areas, by 
whatever agency they are maintained. - 

District Boards’ works. 

473. The clashes of works nlaced under the control of the 
District Boards, and carried out by their agency, me definod 
in M. 063. The extent to which the Public NVoi hs department 
is concerned with them is laid down in the following para- 
graphs:— 

Preparation of projeett. — •D.B M., VIII— 10, 12. — ' 

Profetnonal approval ofprojeett — *D.B.M„ VIII— 11, 15. 

BxMttio* of budget allotment!.'* D.B.M., IV — 12, 13, 14. 

Jlttcutlon of icorht — 1 •D.B.M., VIII— 18 
Iniptotion of %eorii. — M. 474 

* ii inn*BAea LoffcVSeM.Goseinmettt notification no. 207/IX— 82, dated 
the 38th March 1916. 

474. It is of importance however that ful [advantage 
Bhould be taken of the journeys made by Public Works officers 
for the purpose of inspecting the bridges on unmetalled roads. 
District Engineers and Surveyors should therefore report to the 
Chairman of the District Board on the state of these roads. 
The report should give, in such detail as may appear to 
the Superintending Engineer necessary, a description of the 
condition in which the road is found to be at the time of 
inspection, and should state whether the repairs' have been 
carried out in a satisfactory manner. 

Contribution works. _ 

475. (I) All works of a public nature, required by public 

bodies, trustees or administrators of public funds and private 
individuals, for tho construction of which they have undertaken 
to contribute funds, when sanctioned by the Local Government 
for execution by the agenoy of the Public Works department 
are called Contribution works. ’ 

(IT) Works of the following classes are treated as 
“ Contribution works” : — 

(a) Works of local bodies, for the construction of which 

grants have been made by Government, when • such 
works are- executed by the* agency of tho Public 
Works department. 

(b) Municipal works, tho execution of which is entrusted 

to the Public Works department. 


•3«Uoa — U o! tbi Coital PfJriijM U aalclpiUMai, Art It ot 19V' . 
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Contribution works. 


(c) Works of other local foods, such as — 

Cantonment Funds'/, Town and Bazar Funds ; 

Education Fund (comprising the Canning College 
Funds, the Lyall Collegiate School Fund , and 
the Colvin Institute Fund) ; Medical and Charitable 
Funds [( comprising the Dispensary Fund, the 
Cantonment Dispensary Fund, the Charitable 
j Refuge Fund and the Sadabarat Fund) ; Court of 
- Wards Fund ; the *Goolie Fund, Almora ; the R ft5a ( 
*Rasact Fund , Naini Tal ; and the * Agency Fund, tQC.fi-h ' 
Qarhwal * notes page 6. 


Exception— (1). District Boards' worts we treated aa Local Fund worts and arc dealt with In 
accordance with the rales contained in the Distnot Board Manual. £0. A. 0. 1376, 
1S84F j 0.177* (note) J. ' , 

Exception— [2). All Imperial or Provincial works, when earned out partly from funds provided In 
tho Public Works budget estimates and partly from rands contributed by public 
bodies or pnrate indiriduale ire treated as public works. [0. 661, M, 399J. 


D. B. M. 
VIII, IS. 


476 . The execution by the Publio Works department of C861 ge4 
all “ Contribution works’' shall be carried out in strict ieo 3 .' ' 
accordance with the rules laid down in C. §64. 


Noth.— (I) Those conditions shaU not apply to the Iconstractlou of small agricultural channels. 


Churches and cemeteries. 

477 . (A) Prior to lit April, 1904, all cemeteries were 
classified and the debit of expenditure in connection therewith 
defined thus 


(i) Cemeteries in Military 

cantonments nnder the 
charge of the Military 
Works department. 

(ii) Cemeteries other than 
those of class (I) under 
the Local Government 
of tho provinos. 


itery ) 
the / 

tary f 


Provincial— C*oi l Works 
•Ecclesiastical— Banal Grounds. 


C. 867. 
r. W. ». 

Code (fith . 
edition) 1883, 
vol, I, ehap. 
IX, parae. 
46 and S3 , 
also App. AT, 
annojapo A, 

""oil'ilT 


(B) Sincol 1st April 190 4, under the terms of the Provincial 
Settlement with the Local Government, United Provinces, the 
classification of u ecclesiastical " buildings os well as the in- 
cidence of coat ha9 been modified, thus — 

(i) Cometeries in char go of the I Imperial — Civil Warii. 

Military Works Services. J Ecclesiastical— Burial Grounds, 

[A. B. I., vol. III (UtOhJartlde 363, 0. 8SJ, notel(d) ] 

(ii) Cemeteries in charge of the 

Local Government— 


(u) Cemeteries and tombs 
attached to Government 
Churches. 


I 


Imperial— Civil TTorli. 
Ecclesiastical— Burial Grounds! 


(Pin. am 

1838 A /da| 
19-3.igj. 

Pm. flla ; 
serial : 

I8J 


C. 8 20 (item 
22 ). 
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CmjBQHES AKD CEMETERIES. 

W Wort,. • , 

, «eot Otitt?che° ) Ecclcuartieal— Banal Grounds. 

[G 0,0 (Fin) no, 7225A, date! the 3’.2t December 1906. B B file no.46A, serial no 230] 

“m n— -» t_i * ' Govenl- 

• 0 1591 as 

■ ■ the Local 


[G G 0 (P ’.17 D ) no. 62411*11, dated Ihs 29th March 1915 B B file no 1813W , serial no S7 ] 

47B. The rnlas relating to cemeteries and - churches affect- 
ing projects for original workB and sanction to expenditure iD 
excess ot permissible grant, are as follows:— 

(l) Cemeteries— Part 1, Rule 2 (clause 6) — appendix 10, 
Public Works department Code, volume III. 

(ii) Churches — Part V, Rules 2 and 23A, appendix 10, 
Public Works department Code, volume 111. 

M 343 . Non ~(1) tot the maintenance of an accurate record of eipondltnre on churches In charge 

ot the Public Worke department the following information shall be carelullj entered In the Register 
of churches {Code form no 167) • 

(a) Carnal ralne of Church with ont-offieea * * 

(b) Amount of contribution, (pnrat#) 

(c) GoTernment grant 

(d) Maainram grant permienble. 

(e) Cost ot inbseqnent additions or alterations. 

Noti — (2) An authenticated extract from thie Eegister shall invariably be submitted with 
eetunatee for irorka in connection ffith churches. ) 

479. The sanction of the Government of India should be 
obtained to all additions or alterations to churches whether the 

M. 286 . cost is met from public or private funds, except in cases governed 
by Rule 23A of part V, appendix 10, Public Works department 
Code, volume III.; 

m G O (P. W. D.) no. 5MB, dated the 8th May, 1917 D. K. Me no. 1727W, A proceedings 
for June, 1912]. 1 

480. Applications for compensation for sittings for Protest- 
lode ?ol Hi, ant and Roman Catholic soldiers or 8tato Rdilway servants for 

Ii’ whom church accommodation has not^been provided by Govern- 
rnles 31 - 89 . moot, supported by certificates from the Officer _ Com- 
manding the Station or the Agent of the’ Railway declaringtbe 
number of soldiers or State Railway servants and their families for' 

, whom accommodation has been obtained, shall be forwarded by 
the Superintending Engineer to the Local Government for sanc- 
1 tion tb the ’payment of the amount claimed, and a formal appro- 
priation of funds, if adequate provision hss' not already been 
made under part II of the Imperial— Civil| Works budget for the 
year A* copy of the order sanctioning the paymont of 'the com- 
pensation shall invariably be sent to the Accountant-General. 


[GOO (P. W. D.) no. 39 A.O , dated the 23rd Febi 

„ 481. A list ofcemetcrioi 'in the districts in the United 
Provinces will be found in Appendix 34. 
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Churches and ’cemeteries. 


4 Q 2 * The following procedure based upon the instructions 
issue'll by the Government of India shall be etriotly observed in 
respect of (n) maintenance of church compounds, and (6) planting 
of tree3 and shrubs iu cemeteries and keeping the eamo in decent 
order 


• (a) Church oompoundt — The work to be done anil pri& for from tbfl 


Not*.— The outl»J on operations haring for their object the ornamentation of the compound 
•hall be met ctherirUe than from State fundi. 

ro.o.o. (P. W. P.) no. JMOB., dated the Knd December, 1000. D.B, file no. SOB— IDA, aerial 
no.lt^ 


(«) Ctr 


in order to cover the entire coat of the establishment. 

[O 0 0. (!’. W. D ) no 5I7B . dated the 3rd April, IS 11 B B file no. 39B— 1 DA. aerial no. 1$ ] • 


(il) When however, it lanccenary to etnploj bolldeka for the purpose of 
watering trees and shrubs, the coat of the npkeop including tlid 
p»y of attendants, shall be troeted as a legitimate] charge against 
the Public Works repair grant. 

TO 0.0 (P. W. D.) CircuJar .no 1 P. W.. dated the 2ith February, 1013, U. B, fils no. 

i-'O-A nn.18 1 


Non —The extent of the work roouired to be done at Government exponio in preserving t: 
and shrubs In s cemetery In decent order Is defined In the note under paragraph t, aanexore A, api 
dtx 10 of Public Works Department Cods, Tolums 111 


Sanitary Rules on extensive works. 

483 . No special rules have as yvt been drawn up by the c. 8G 
Local Government undor this paragraph, except in regard to 3279.573 
1 Relief Works, for which detailed rules are laid doWD in the d a t< 
Famine Code. x 7*11*1 

Railway crossings. 

<& 84 ba When aline of railway is Gist constructed tho rail- 0. O.ao 
way is bound to provide and afterwards maintain at its own cost /V — 1 

required for the 2 i e*i£ 
struction of a new 
an existing road 

the entire original cost of realignment of road will be borno by 
the Railway, as regards future maiutenanco tho obligations 
devolving on the Railway will be limited to the portion within jta 
own boundaries. 
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Board’* no. 
1630R C., 
dated 
13-6-1913 
B. E., file no. 
225R, serial 
no. 18. 

M. 118. 


Files no«. 
4096 W, A 
and 37. 


[IX. — Execution of works. 
Railway crossings. 

485 . Before any new crossing is constructed or an old 
one altered, the authority in charge of the road should invariably 
be consulted as to the suitability of the proposed dimensions, etc., 
and in legnrd to the method of carrying out the work in so far 
as road traffic is affeoted. Any infringement of this order ehould 
promptly be brought to the notice of Government. 

The Chairmen, District and~Municipal Boards, are the local 
authorities in charge of Local and Municipal roads, respectively, 
aud the Superintending Engineers the local authorities for Pro- 
vincial roads (including intra-cantonment and .intra-municipal 
portions). 

Superintending Engineers should invariably consult the 
Cantonment and Municipal authorities regarding intra-canton- 
ment and intra-municipal roadB, respectively, and refer all cases 
relating to alterations necessitated on Grand Trunk roads to the 
Chief Engineer. 

486 . Expenditure on account of the maintenance of 
approaches to level crossings, when on lines of road, will be ^ 
included in the budget grant and estimate for the-road repairs. 
When not on lines of road, separate budget provision and esti- 
mates will be required. 

487 . The following gradients have been fixed for ap- 
proaches to crossings over railways — 

(i) On roads but little frequented a gradient of 1 in 30 (a), 
(ii) On main roads or roads in the neighbourhood of towns 
not less than 1 in 40 (b). 

fa) On In4. 3rd, 4th »nd 5th class roads. > B. C fils no.’ElSW., 

On first class instilled roads. ) notes pigs 13. 

Combined railway and road bridges. 

488 . The following conditions for the use of the combin- 
ed railway and road bridges on t L " 77 — 15 — * J n — * — 1 

India Railway, including t 

(which includes the Cawnpore-/ 

the limits of the United Provinces, were proposed by the Agent 
and accepted in G. O. no. 85—C.S22-W.A., dated the 16th Feb- 
ruary, 1893 : — 

(l) The .control of the railway and road bridge* ehall b* vested In tho 
bands of the Railway Administration. 

(u) Tho railway traffic shall at all times have priority .of right to tha use 
of the bridges, the arrangement for tho use of the bridges by cart 
and other road traffic being made as convenient as possible, subject 
to this condition. 

(ii!) Before closing the roadway of any bridge for repairs, the Railway 
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Hallway feeder roads. 

489 . The liability of railway administrations to construct 
- and maintain roads of approach to railway stations, level-cross- 
ings, etc., is limited to roads only within railway boundaries. 

490. The cost of construction and maintenance of all new 
roads leadiug to railway stations, etc., will devolve upon Provin- 
cial or Local funds. 

492. If the road of approach does not exceed about one mile 
in length, and is not part of a local through road, hut serves 
only to place the"railway station in communication with an 
existing Provincial road, it will he treated as a part of that Pro- 
vincial road. In all other casos it will be considered to be a 
Local, or part of*a Local road. 

492. The question of the actual construction of such roads 
will be dependent on funds being available, and on the relative 
importance of the roads in question as compared with other 
Provincial or Local works under construction or required at the 

• time. 

493 . The cost oud charge for maintenance of roods of 

approach to railway stations, otc., already existing, by whom- 
soovor constructed, will devolve on Provincial or Local Funds 
under the ruling of M. 484. 

Passage of drainage water across a railway or road. 

494 . Extract from the Manual of Orders, Public Works 

’ r ’ '* ’ ’ United Provinces (second edition, 

doro regarding tbo construction and 
maintenance of worts required or provided for the passage of drainage water 
by means of an artificial cut across a railway or road . — 

I —When new worlce are required— 

(a) when it is proposed to cros* a railway, the railway authorities 
■bould| bo written to for a design and estimate of the cost of 
the work. To enable them to eupply this, the following informa. 

• tion should ho given : — 

(1) General scope of proposed scheme. 


me wore. 

(b) When'S road has to bo crossed, a design for the proposed work should 
be prepared and submitted for'approral totbe Executive Engineer Q f 
Provincial division, or the Chairman of tho district board, jq whose 
charge the road is At the same time tho necessity of the work 
should be explained, information being given as to the probable 
volumo, and in the case of acansoway the dopth of water to be 
passed across the road. 

11. — Tbo coat of a now work will be chargeable to tho source providing 
th a funds for tbo scheme, and ihooU be included in the general esti- 



0 . 0 . 

1525M. 

dated 
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Passage op drainage water Acubss a railway or road. 

Utter. Executive Engineers will i however bo responsible that they 
bring to the notice of tbe railway authorities any damage that may 
have been caused, ot will be likely to occur, by, the action of water 
passing through any work through whioh a drainage cut is passed. 

IV.— When it is intended to make use of any existing work, the officer 
preparing the project should, before submitting his estimate for sanc- 
tion, — 

(a) in the case of a railway, furnish the Railway authorities with the same 
information as is required in the case of a new work, and obtain 
their consent to the work being utilised as proposed, and an esti- 
mate of the cost of any alterations or protective measures that 
may be noccssary to make it fit to carry the drainage water to be 

• >e made use of, the authorities 

■ • bo consulted and their approval 

* what measures it is proposed 

to carry out to protect me worn irum tbe action of the water to tic " 


authorities, but m the case of road bridges by the Irrigation.! 

1 officers 

■ Rules for constructing bridges over canals, '* < 

Lit. file no 495 . The width of roadways on canal oulverfcs and bridges 
fiifiw. should be determined by the following rules 


i number of 


Width between kerbs of bridges 
or top width of roadway 
at culverts 


Pull width* (30;feet) 
Zi feet 
36 feet 


I -\it clues metalled roads. 

(l) Up to 6' span 
lu) V to 10' span 
{lii) Above 10' ot 

spans 

Gradiont of road approach— 1 In 40. 
J7.— 3ad elite dutrtot roadi. I 

(i) (Jp to 6' span ’ ... 1 2* feet 

(li) Over 6' span '... 16 feet ,» " 

IJ7. — 3rd, 4th, and 6<A claitWf j 
triet made. j 

Irrespective of span ... - 12 fact .. 

Gradient of road approaches— i in a 
ir.— Occupation or village road*. | 

Irrespective ef span _ ... j W feet ... 


- Special. 


30 feet 
80 feet. 
ZOfeoc. 


Full width (30 
feet), ~ 

20 feet. 


16 foet. 
10 feet 
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Arboriculture. 

496. ■ The management, 'care, and control of the trees, m Atbori- 
shrubs, grass, etc, in the compound of a Government build- culture, 
ing devolves- on the department occupying or in charge of pttra,s 
the building. 

497. There is no prohibition to the work of -planting G. o. no. 

\ trees, shrubs, and grass in the compound of a Government build- 1590/1438- 

ing being carried out -by the Publio Works department ns » tb'eSf 
original work, but once this Lfes been completed, the responsible Jane, 1912 . 
lity for "maintaining them will be with the department occu- 
pying tho building. 

498. (I) Arboricultnral operations on Imperial and Pro- m. Arbori- 
vincial lines Of road, and' the care and disposal of the grass culture, 
within the boundaries of Imperial and Provincial roads, are P» r4 * 3 * 
solely under Public Works control and are carried out by the 

agency which maintains the road or portion of it with which 
they are connected. 

(II) The following orders apply In the case of M. Arbor;, 
those portions of roads which pass through municipalities or cuI 11 * 
cantonments : — " . pftr “‘ 

(«) where arboriculture bas hitherto been In the hands of municipal 
boards or cantonmont committees no change in the, management 
will be made. No contribution will be paid by the Public Works 
department on account of .management of the trees, unless in any 
, particular Case, it baa boon customary to grant such an allowance 
in the past when it will not be withdrawn without notice. 

(1) Where arboriculture on intra-municipal or intra cantonment roads 
bas hitherto been m charge of district board*, its management 
will bo transferred to the Public Work* department. 

(c) Anp -“I" • •- **- r * * r **■- - • * 


Norr — Onnog 1* anMrtrlcttd 

tiand , ini) [U 1 within Municipal limit! O. — - - 

receliory or adfliabl*. grazing may b« restricted by leaving it to 
alble lor keeping th-'- • 


contractor! who would 111 re»pou- 


499. All arboricultural operations in connection with 
District Board works, are carried out undef tho direction of the 
Director of Land Records and Agriculture, references to Gov- 
ernment in connection therewith being dealt with in the Local 
Self-Government department. For detailed orders see Arbori- 
culture Manual paragraphs 3, 6, and 7 to 10 also D. B. M., page 
316. 

500. Under tho above quoted sections till arboricultural d B. m., 
operations other than those specified in M. 496 and 49S p'k** Ml 
above, have been placed in the administrative charge ol the %nd3ls - 
District Board*, who make provisions for them in their budget d. n m , 
estimate, and retain the entire control and management of pag** 87-90 

21 
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Arboriculture. 

them in their own hands. With these operations the Public 
Works department ia in no way concerned. The Listrict Board 
may however if they wish, entrust the management of treeB 
and gra<.$ on first class district roads maintained by the Public 
Works department, lo the District Eugit eer. 

Famine Relief works. 

501. The rules for the submission of preliminary proposals 
for ndimuiatrative and of fair projects for final sanction for 
Famine Relief works aie-as follows : — 

(1) PRELlUl.N'AET PnOPOSALS TOE ADJIISUTHATITE SAKCTION— 

In all instances the amounts mentioned are those obtained by calculation 
at ordinary, not famne, rates 

(а) For works, estimated to cost, at ordinary rates, under Rs. 1,000. 

The District Engineer will prepare the estimate and forward it to the Collec*. 
tor, who will submit it to the Commissioner of the division for administrative 
sanction. The latter officer, after according sanction, will return it, through 
the Collector, to the Dlstiict Engineer for preparation of the fair project. 

(б) For works catlmated to cost, at ordiniry rates, between Rs. 1,000 

nod Ks. 2,000. 

The District Engineer will prepare the estimate and send it to the Collec- 
1 ' ' • ~ ‘ strict Engineer will forward it 

it to the Commissioner of the 
• tatter officer, after according 

to the District Engineer for 

(e) For works estimated to cost, at ordinary rates, above Rs 2,000, but 
less than Rs 50,000. 

[0 O. (P. W. D ) no 15311, dated the 6th February, 1911 and no. 235M, datedithe lMhTebra- 
arj.1911. 

The District Engineer will prepare the estimate and send it to the 
Collector for approval and countersignature On return, the District Engi- 
ncer will forward it to the Divisional Engineer, who will submit It to the 
Superintending Engineer for profcss.onal app-Ovftl. The latter officer Will 

” if 

3ov- 

rned 

(d) For works estimated to cost, at ordinary rates, over Rs. 60,000. 
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' Famine Belief works. 

(2) Faib Jbojiots fob Finax Sanction. 

(a) For works coating under Ra. 1,000. 

(J) For works coating between Rs. 1,000 and Us. 2,000 

The same course will be followed a» for prcpamtion of preliminary pio- 
posala given under 1(a) and(i). The final sanction 'in both cases will be 
accorded by the Commissioner of the division to the estimates. 

(e) For works costing over Ps. 2,000, bot leas than Re 60,000 

The fair project Will be prepared by the District Engineer or the 
Executive Engineer as may be directed by the Superintending Engineer. It 
will be forwarded to the Collector and to the Commissioner for countersig- 
nature, and then submitted to tho Superintending Engineer for fiual 
sanction. Tbo Superintending Engineer will return tho sanctioned project 
through the Executive Engineer for custody in the District Eugineci’a office 
until necessity arises for the execution of the work. 

(<f) For woike coating over Ra. 60,000. 

Tbo project will follow the same course as that prescribed for, the pre- 
liminary proposals under 1 (<f), the final sanction being however accorded by 
Government in the Public Works department 

(3) The Commissioner of the division being the Administrative Dead fo. 
Famine Relief works, the preparation of projects for relief works will bo taken 
up under either a special or a geaeial rcqmsitlan msda by that officer to tbo 
Executive Engineer. 

(4) Fair estimatee for works of a simplo character may however be sub- 
mitted for both administrative and final sanction, the preliminary project 
boing dispensed with. Tho fair estimate will in this case follow the coin so 
laid down for preliminary proposals m rule (1) 

(5) Detailed instructions for preparation of fammo road projects issued 
with Chief Engineer's no. 1073M/&81, dated the 20th June, 1916, are printed 
in the United Provinces Famino Code, Appendix C, part X, paragraph 30 (r), 

. 502 . No projeot administratively sanctioned as a famine 
relief work can be removed from the hat of famine works with- 
out the consent of Government iu tho Revenue (Scarcity) depart- 
ment ; nor can it be brought on to the list of ordinary district 
works until fresh administrative sanction has been given by 
Government in tho Public Works department. 

503 . ' 'reparation and 

} aro printed in 

. 1012 . 




Chapter X.— Public Buildings. 


Para. 

Term “ public building-” defined, 604 ; 

Nazul b millings ... m 505 j 

'Repairs executed by Civil officers, 506 . 

Staging or D&k bungalows ... 509 

Inspection bungalows ... 510 

Government circuit houses and 
circuit houses 'of Sessions 
Judges .. 515 

General rules ... ... 516 

Government Houses ... 519 

Municipal rates and taxes .„ 523 

Provision of official residences 524 


Para. 

Purchase, sale, and transfer of 
buildings ... , 528 

Alterations in, and additions to, 
buildings ... ... 533 

Telephomo installations ... 536 

Rent of buildings .. ... 638 

Sergeant Instructors of Volun- 
teer corps ' 547 

Building grants to Volunteer 
corps ... ■ ... 648 

Return of buildings let and avail- 
able for hire ... ... 549 


Term “ Public building ” defined. 

504, The term “public building ” used in C. 899, 010 to 
919, 924 and 925 applies there only to buildings which are in the 
ckarge.antl on the books of the Public Works department and 
which are maintained from grants for Public Works in charge of 
Public Works officers provided in the Public Works budgets. 
The term is used in this sense throughout -this Manual, except 
where otherwise stated. 


India'*’ 
166A G 
dated 
25-9-IB! 


Nazul buildings. 

505. Nazul buildings are “Provincial,” hut are not on. Mi 
the bookB of the Public Works department, being managed by XIII-18 
the District Magistrate. When a Npzul building is made over 
to the charge of the Public Works department for repairs and 
maintenance, it ceases to be -“Nazul” and falls under the 
classification of the Provincial department by which it is 
occupied. 

Repairs executed by Civil officers. 


506. All petty repairs of fixtures in public buildings, 
and the replacement of broken glass in doors and windows, when 
not carried out as part of the animal repairs estimates, shall be 
paid for by the department concerned, and be charged in the 
contingent bill. 


-ecord rack j, shelves, pnnkhae. r 


tO 0. (P W. D.) Circular 00 . 2590, 1S8BW, dated tha let November, 191S.] 


a, dressing room, and office room ; 

whoa the tiro of the room cieccdj too iqniro 


(«) one punih* for each bed room, dining 
(1) two punkhae for a drawing a, dining r< 
fee t, e f , a » It x 10 ft. room 
fc.o, (P. w. D.) Circular no. 7P.W./1SKJ W .dated Ihe ISth September, 10!!.] 
Son.-^J) The rrocfcior. relating to work* and repair* In connection with electrical ice! alia- 

at boil din fi will bo found in C. *91-1. 

[C.i-C.,63,Arr.BJJ B.B.Cf )(«).] 


Mini to OOTCrnmeatbt 


C 893.1 
C A.,C 
App. I 

B. B.(p) 

C. 1779. 
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Repairs executed by Civil officers 


C.895. 507 . ' "" ’ uppliefl by this department 

not to dispensaries, sohools 
! ■ however where furniture is 

proposed to oe supplied, cue special order of the Local Govern- 
ment should be applied for in submitting the preliminary 
estimate for administrative sanction. 

Under C. 895, the provision of furniture from Public Works 
department funds for residential buildings is inadmissible In 
cases where it is so provided under the e anction of the Govern- 
ment of India rent will be realized at 41 per cent, for interest 
and per cent, for repairs on the capital value of furniture, in 
addition to the assessed rental of the building. 

[0.0 0. (P W. D ) no 1359, dated tha 23rd August 1911. D. E file no, 637 W] 

[G. Q 0. (P. W. D ) no 199B, dated the 27th Februirj 101!, B E. file no. 1232W.] 

c.s?3 508 . In the first supply of punkhas to public buildings, 

D)no^25 Wf Public Works department will provide only the following 

1869 w, dated articles — 

1-11-1913 p) Suspending rope*, (ii) totes, (»ii) pulleys, (iv) pole or board, and (v) the 

flap attached to (it). 

Such subsequent repairs thereto or renewals thereof as can be 
- . *w-V r‘i ...i!.- -t p«t;. 


articles above specified, such as, coveiing for the flap, frills or 
pulling ropes shairbe provided by, and charged in the contingent 
bill of the officeroccupyiDg the buildibgs. 

In like manner punkhas will be supplied and maintained 
C.'Ol? (V). by the Public Works department in the case of residential 
buildings subject to the scale laid down by the Local Govern* 
ment, vide M. 606 above. _ 

Fittings, such as covering for the flap, frills or pulling ropes, 
shall be provided and maintained by the tenant. The Public 
Works department will also undertake the work in connection 
’ 1 ’ : ’ ~ c ~ ' ' — in all Govcro- 

. ■ Public Works 

charging the 

■ • ings under the 


Staging or Dak bungalows. 

509 . Staging bungalotcs situated on trunk roads aro 
classed ns “ Provincial'* under service head “ Communications ” 
main head “ Accommodation for travellers.” The charges for 
construction and repairs of such buildings are provided in the 
C, 1791 , Public Works budget estimates. Public Works officers are only 
responsible for the maintenance of these buildings and their 
compounds. The Pubho Works department has no concern with 
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Staoing or Dak bungalows. 


the management of the servants, or the furniture, or the collec- 
tion of fees at those institutions— the general administration of 
these buildings being vested in the District Bonrds concerned. 


POH local roods, os also all larats 
’n'etratlon ot the District Board. 


and die 


i lot la the 


Noth— ( 2) Detailed rules governing tho oeonpitlon ol Staging bungalows generally, as issued 
by the Local Government la the Local Self Government department are printed in D B. 11., 

vm.pp. 3ji— sis. 

Inspection bungalows. 


d. p. m . 

V, pages 
212 — 214. 


510 . Inspection bungalows constructed and maintained 
for the use of the Public Works department and other local 
officials travelling on inspection duty, are classified according 
to the road to which they belong, -i.e., those built m connection^ 
with Provincial rends will be “ Provincial ” and in connection 
with Local roads '* Local ” An inspection bungalow not built 
in connection with a road is classed under service head "Civil 
Buildings,” main head ‘‘IG. Miscellaneous — Public Works 
buildings.” 

The administration of all Provincial inspection bungalows 
and their furniture and establishment is vested in the Public 
Works department. The detailed rules governing their occupa- 
tion, eto., are printed in Appendix 44 and stocked as Manual 
form no. 61. Permission to occupy Provincial inspection bunga- 
lows will be granted in Manual Form no. 54. 

- Register of visitors at an inspection bungalow will be main- 
tained iu Manual Form no. 53. [B. R. File no. 663-1 II.] 

Noth.— (1) " Local ” Inspection hoasoi at* jindor the control and administration o! 



.. 511 . Provincial Public Works inspection bungalows are 
divided into three classes : — 


Tint class inspection bungalow* ore those which contain tbreo or more 
main room* and provide accommodation for three impeding officers 

Second data inspection bungalows contain two warn rooms and accom- 
modation for two lnsp«ctnig officers, 

Third float inspection bungalows provide only one main room 


•M. 394 (») 


B.BM, 
V, page 211 


C 7fU 


, 512 . The supply of furniture in Public Works inspection 

houses imil the incidence of tost of first supply and subsequent 
renewals or icpairs will be rrgula'ed by the following rules:— 

I The scalo of furniture sanctioned by the Local Government for 
furnishing inspection houses is set forth in the appended statement. 


Article* 

Bach 
main 
| room 

Each Each 

ilrcmng - bath I 

Remnrii 

1 

Chairs 

3 

1 ' ... 


• Chair* (easy} 

1 

1 


Tables (dining Or dressing) ... 

1 

1 ... 



C 703.704. 
M 394,510. 


B B file no. 
256W, notes 
pages 37-38 


B, B. file no, 
WGW„uote* l 
pages 43 — 
50. 
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Inspection bungalows. 


Articles. 

Each 

Each 

dressing 

Each 

bath 

room. 

Remarks. 

Tablet (office) — ... 

1 


- 


Tables (ten) 

1 




Beds ... — — 

Mattresses ... ... 

1 



One for each 

Atmirnhs .. 

Mirrors ... ... .. 

Durnes . • 

I 

I 

" 

1 

1 


bed. 

Lamps .. 

1 




Lanterns - ... 


1 


i 

Wash-hand stands .. 

... 

.. 

' 1 


Wash -hand basins (enamelled) . 


.. 

1 


Tubs 


... 

1 

- 

Jugs (enamelled) ... 


... 

1 


Bucket* .. •• ., 


... 

1 


Chamber utensils (enamelled) 


... 

1 


Commodes 


... 

1 


Meat safe ••• (one) 


... 


■a Where abio- 

llotcaso ... (one, 

... 



t lately ne- 
) ccsaary 


II.— 1 The numbers entered in tbe above table represent tbe maximum 
limit filed by the Government for supply of eacli description of furniture 
... — ’- J •- r .- ’ 4 o«»e* as areseldom used or 

full scale need not be worked 
■ ■ " . r discretion in providing tbo 

III— Tbe cost of the/jr»f supply shall bo provided under departmental 
head " Original Works” service bead" Civil Buildings ” or*' Coraqiunieitions " 
according to tho classification of tbe bungalow. All subsequent reaetoaf* and 
repoirr shall be met out of tbe giant for " Repairs.” 

IV —Divisional Engineers arc authorised to asnctlon estimates for tbe 
eopply of prescribed articles in excess of tbe number allowed in tlia sanctioned 
scale (whenever eu< b is necessary) up to the extent of powers vested in them, 
videM3S9(n)(B) — 

Provided that in each case, such sanction will not lentall tbe supply 
I of any article of furniture not included in the scalo laid down 
by the Government 

V.— A list of tho furniture, (Manual form no. 62) corrected up to date, 
vb all bo hung up in each bungalow and similar copies shall be maintained in 
tbe divmonal and sub-divisional offices 
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Seeretarsat 
file no 809* 
IV. A, of 
1890. 

0.900,901. 


C 902 
C, 867-1. 


C. 903, 004. 
0 . 894. 


C. A. C., to!. 
II, App. p,, 
page 84S. 


. 904 
0 no 

1693. 


*'6C, 

21 - 1 - 


400/ 

dated 


General rules; 

516. It is the duty of the Public Works department to 
see that all reasonable precautions are taken to prevent the 
occurrence of injury through fire to thebnUdings and Government 
property under their immediate charge. The practice on the 
part of occupants of erecting screens or jhamj™ g rn ^ i» Con- 
nection with pnblic buildings mu't never he permitted. 

517 . Public Works officers are required to seo that no 
thatch ii permitted to remain on public buildings under their 
charge at hill statu is letm.cn the 1st October and tho 1st June 
following. No Public building which is provided with a ceiling 
under an iron roof shonld.it anv time be covered with thatch 
wu limit the opwinl order of the Superintending Engineer. 

BW. For rides regarding fho care and nap of Gmernmcnt 
r'cmetenes, see Appendix 10. Public Winks Pepfulujonfc Code, 
V'diiim* III, refeiro.l 'n in M. 477. 


Government Houses. 

319. Under the Government of Indio, Home department, 
resolution no *190—499, dated tho 1st March, 1901, tho Private 
Secretary to His Honour tho Lieuteaant-Govcruor is the officer 
in charge of Government House 5 , and he employs the Public 
Works department as Me agent in carrying out during his 
absence what is necessary in respect of sanitary arrangements 
and the care and custody of furniture, etc. Any expenditure 
which has hitherto been met from the funds at the disposal of 
the Private Secretary, viz.,|“lSD — Goneral Administration — Es> 
penditure from contract allowance ” will continue to be borne by 
Ibosefunde. Tho Public Works Sub-Divisional officer will incur the 
necessary expenditure from Public Works funds at his disposal, 
charging the outlay against the Civil department in his accounts 
under the bead Expenditure in the Public Works department 
chargeable to the Civil Accounts ” These charges will be support- 
ed by bills prepared by the Sub-Divisional officer and accepted 
and countersigned by the Private Secretary. The Accountant- 
General will adjust these charges against the funds nt the disposal ■ 
of the Private Secretary. 

520. The following standing instructions have been laid 
down for the guidance of Sub-Divisional officers in charge of 
Government Bouses:—* 

1. To ««o ttn,t»li8crY&ot9*G!}t*tias«cj, stable*, cowsheds, tatrsacs,rtc., are 
trb i to washed in side and outside annaally. 

2 To see that all carpets and cutting la the baa to are taken up and well 
beaten, and the Soot* cleaned annually, white tho kieuteoaat-CJomnor is away. 
The matting abeulilhe reputed when necessary 

3 To ascertain monthly that do persona ire lit my in the oat-honses, atables, 
etc- m the Ooremmcat Uotno compound during tha Lientoasat Oor ernor*a 
abieEM. exodpt those us possession of a permit signed by the Private Secretary nod 
on the prescribed form. 
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Government Houses. 

4. To ascertain monthly that no Cattle, sheep, goats, etc., aro allowed to 
grass in the compound, without a permit signed by the Private Secretary. 

Note. — The namo of any person found living in the compound, or erasing cattle, etc , there 
without a permit thould be Bent direct to the Private Secretary without delay A copy lehopld be 
eent for information to the District Superintendent of Police who will be asked to give standing 
orders to the Police to assist the Public Works department in the execution of these instruction*. 

6. Towarntho municipality that the sanctioned establi lament of sweeper*. 


carried out to be'sent'to the Private Secretary, through the Executive Engineer 
of the division, on the 1st March and l*t September in each ye»r. , 

521. The Government Houses with the grounds attached 
to them, must be ready for occupation in every respect, annually, 
on the following dates: — 

(а) The' Government Houses at Allahabad and Lucknow on the 1st Octo« 
ber 

(б) The Government Houso at Nairn Tal on the 15th March. 

The Sub-Divisional officers in charge wifi report annually to 
the Executive Engineers concerned that tho houses are so ready, 
Bonding copies of their reports direct to the Superintending 
and Chief Engineers. Tbe report on (a) should reach all the 
officers not later thau the 25th September and that on (6) not 
later than the 10th Match annually. 

522. . No work should bo undertaken which cannot he 
completed by the dates speoified in M. 621. Should any work 
be ordered which there is reason to fear cannot be finished in 
time, the Superintending Engineer should report the matter, 
specifying the time the work will take and the date by which it can 
bo completed without fail. It will then rest with Government 
to order the work to ba put in baud or not. When early orders 
nro'required they should be applied for by telegraph. 

Municipal rates and taxes. 

523. The rulea^ regarding the levy and adjustment of 

municipal taxes aro printed in Appendix 46. — 

Provision of official residences. 

524. In all cases when it is proposed to construct or pur- 
chase residences for public servants not provided for in C. 914, 
or in which tho Local Government has doubts as to the operation 
of that paragraph, tho reference to tho Government of India 
will bo made by the Local Government in the department 
specially concerned. 

525. Tho previous sanction of Government in tho Adminis- 
trative department concerned mn fc t be applied for by tho Ilead 
of tho department in all cas-'s in which it is considered necessary 
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Provision of official residences. 


to provide resideccQ3 for Government officials from Imperial or 
Provincial funds. / 


526. The orders contained in M. G. O. Ill, 638, are 
applicable also to Superintending Engineers and Esecutive 
Engineers. Every such officer on being posted to a station, 
shall recognize ab a duty devolving on him, to take the house, if 
any, usually oi on pied by the peisou holding that appointment, 
aud not to allow it to p»~8 into other hands. 


B R filo nc 
1410. \V , 

**31-32. " 


527. lvcsidential buildings will not ordinarily be handed 
over to departments occupying them for repairs, hut when this is 
sanctioned by Government in the ca«e of any building it will if 
already' shown in the capital anil revenue accounts of Govern* 
ment buildings be removed therefrom. 

re not required to 


C 903 

1). 11. file no. 
51B/13W, 
■oi ul no. 8. 


Purchase, sale, and transfer of buildings. 

528. (I) Superintend iog and Executive Engineers can 
sanction the 5u\e or demolition of public buildings other than 
residential buildings constructed from Provincial funds ns 
follows : — ’ 

Supcr\ 


\otendmg Engineers —Public buildings of which the book value docs 

P.a 5,000 

Executive Engineers .^- Public buildings of which tho book value does not 
.exceed Its 1,000. 


to 0 (P W D ) BO. 1275E/101, dated th» 21 ft June, 1M0 ] 
[0,0 (P W D ) no, 1005-1100C B , dated the 23rd April, 101* ] 




(II) Proposals to transfer, from oue Provincial 
•department to another, permanent public buildings itkpharge .of 
and on the books of the Public Works department will bo 
sanctioned by the Local Government iu the Public Works 
department after reference to the administrative department 
viouccrned. 

Sucli applicationS’Bbonld be submitted to Government through 
• tho Local and Departmental heads concerned. 

Nor* —The tale oi buildings costing owr Es. 6,000 and all residential building* will Blmib/t**-- 
bo dealt with. ^ e 

(III) Transfers between Imperial, Provincial and 
Local will be dealt with under tho orders contained in 0. 150S. 

Non —In tho c» 


(IV) Local Governments aud administrations, ura 
competent to sanation the demolition of military buildings in 
their charge without any restriction as to the value of buildings. 

• iilnQ G S7 M.KUOi'l (SI. W. I), dated tho 12th December, 1912 P.B.file 00. 7J51T., 
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1*78 


PURCHASE, SALE, AND TRANSFER OF BUILDINGS. 

(V) The sanction of the Government of India will 
bo required to the transfer to the Local Government, whether 
permanent or temporary, of any property belonging to an 
Imperial department when tlio property is no longer required 
by that department. 


szo. ■ " ‘ 

departmental buildings erected through the agency, and maintain- 
ed at the cost, of the department concerned Also to sanction, 
with the, approval of local Civil authorities, the sale of the 
land on which such buildings afe located, provided that it was 
originally acquired by these departments, or was transferred to 
them unconditionally and provided also that it is not required 
by the Local Government. 

530. Before a Government building i9 sold by or on 
behalf of any department, the Magistrate of the district shall 
certify that he has ascertained, to the best of his knowledge, after 
due enquiry, that the building is not wanted by any other depart- 
ment, and could not bo utilized for any public purpose. 

Not* —Thu order doe« not apply to temporary bnUdingt erected during the eonUrnctloa of a 
work, Tide 0. 809. 

531. All proposals for the sale of buildings will be sub- 
mitted by the Sub-Divisional officer with the certificate prescribed 
in M. 630 to the Divisional Engineer. The latter, if it is within 
his powers of sanction, will consult the Commissioner and the 
Head of tbe department concerned and take action accordingly. 
If not within his powers of sanction, he will submit the proposal 
with his opinion and the opinion of the Commis-ioner aDd Head 
of the department, to the Superintending Engineer for disposal. 
The Superintending Engineer will sanction the sale if within his 
powers, otherwise he will submit the cieo for tbe orders of Gov- 
ernment in the Publio Works department. 

532. The adjustment of tho value of buildings transferred 
frotn one department to another, or from one branch of the Public 
‘Works department to another branch, will he effocted under the 
rules in C. 1503. 

Alterations in, and additions to, buildings. 

533. No additions aud alterations shall be made to any 
pubho building rented to a pnvato individual either from public 
or private funds unless with tho express concurrence of the Exe- 
cutive Engineer. All infringements of this rulo must bo treated 
as * encroachments” (vido M. I0S, 109). No other public build- 
ing may be altered or enlarged from private funds without tho 
express concarrenco of the authority in (he Public Works 
department empowered to sarictiou estimates of the amount which 

■ **' ’ ’’ ■ • • to cost. 

, 534. "• * i ■ . ‘{final works 

: ■ CI5, will bo 

treated as capital outlay. In applying for sanction in the case of 


B. B. fill 
no. 1813W 
serial no. 13 
B B. fil< 
no. 35B. 


0. O. n< 
1957 

XII — 1C3C, 
duted 24-12- 
1892. 


M.275, 277, 
278, 282. 


M. 534, 642. 


B, ll. file 
no. 67l*\V., 
•en*l nos. 
860 — 804 


B. B, file 
no. 182A, 

bo rial n09 

17 and 21. 


M. O. O ., XI, 
1630. > 


C. 912. 
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Alterations in, and additions to, buildings. 

buildings’ occupied as residences, tbe effect of the proposed 
additions or alterations upon t)ie capital value and the rent 
assessable must be clearly shown. In furnishing preliminary 
reports of proposer! additions to buildings used as residences 
the probable increase in icut should be prominently mentioned. 
Whoa there is any additional expenditure on a Government 
building occupied as a residence, such portion of tbe cost ns 
really represents an inciease m the value of the building must 
bo entered in the register of buildings maintained in tbe Superin- 
T '‘ '* ^ ■’ ' (Code furm no. 130). 

. “origiual works” and 

:t of the estimate, and 
intimated to the Accountant-General when communicating 
sanction to tbe estimate and allotment of funds, as laid down 
in M. 297. 



535 . For procedure regarding provision of electric lights 
and fans, see M. 276, and Appendix 31 referred to therein. 

Telephonic installations. * > 

536 . (I) The Local Government is empowered to sanction, 
at its discretion and after consultation, with the Telegraph 
department, the installation of telephonic commuuication in and 
between public buildings. 

[Q G 0. (Com Indus T«l« ) Resolution no 7421—7143, dated the «th December, 1905.] 

(II) Charges of this nature— both initial and recurriug 
ehall be borne by the contingent grant of the officer by whom 
they are incurred. 

[G. G 0 (Com Indus Tels.) Resolution no 10S31— 108, dated tbs 2Irt December, 1907 ] 
Note — If the Local Qorernmcnt for public reasons directs an officer to hare a telephone in bis* 
nritats house or quartern, it shall p«y the loll cost. Otherwise the officer shall pay any fraction up to 
the whole cost according to thocircomstuncee of each else, [General department HI# no, 319(1011, 
Uia Honour's orders, dated the 0th October, 1911,] 

537 . Thorulo« icgarding the procedure to be observed 
for dealing with applications for permission, to erect buildings 
in the vicinity of any fort or cantonment and to the occupation 
of military lands or land within cantonments, by private 
persons and Civil departments, are printed in Appendix 40, 
referred to in M. 411. 

Rent of buildings. 

538 . (I) No public building under the charge of the 

Public Works department shall be occupied as a private residence 
without the consent of the Sub-Divisional officer, unless under 
the orders of his depaitmoutal bupenorB or of the Local Govern- 
ment. An infringement of this rule must be treated ns an 
“encroachment” and dealt with promptly under the directions 
of the DivLiouul Engineer, vide AJ. 103, 109. : 
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i ' Rent of buildings. 

(II) Whenever any Government buildings or portions of 
such buildings whether originally constructed, purchased or hired, 
for use otherwise than as residences for Government .officials, 
are permitted by Heads of departments or other authorities, 
to be used a-i residential quarters by Government officials of any 
'class or by private individuals, an intimation of tbe fact must 
be sent to the Executive Engineer concerned and tbe Accountant- 
General, United Provinces, and arrangements must be made in 
communication with (hose officers to as'efs and recover rent in 
accordance with the rules on the subject laid dutt n in C. 919. 

The responsibility for giving the mlimation and suggesting 
the ar aupt* mints for rent will re j t on the authority which gave 
pc 'mission for the quarters to ho occupied. Any exemption of 
tent c.m only be permitted in acooidnnce with the prescribed 
rttUg, , 

539. A list of the officois and other persons who arc 
allowed residences free of rent or at reduced rent, and of the 
buildings allowed to be occupied by them, is given in Appendix 
4S. 

540. In connection with the arrangements for the lease 
of the boarding-houso attached to the Allahabad Boys’ High 
School, sanctioned in Financial department no. 4844/S — 27G, 
dated tbd 21st July, 1890, the amount spent in repairs (luring 
the year will be reported annually, on the 15th April following, 
by the Accountant-General to Government in the Financial 
department, 

, 541 . Revised instructions regarding the method of cal- 
dilation of rente of residential buildings and tbe procedure to be , 
followed in the budgetting of repair charges (annual, quadren- 
nial and special) and the accounting of expenditure against the 
provision for each class of repairs nro printed in Appendix 
'49. 

542 . It is the duty of the executive officers to compare 
annually the capital value of residential buildings ns recorded 
in the xpgistpr of buildings and as shown in the enp/fuj and 
revenue accounts (Mann d form no. 30) and to reconcile any 
discrepancies' there may be between these two records. 

543. Members of the subordinate establishment and tem- 
porary subordinates drawing tho same salaries as permanent 
subordinates when they occupy public buddings a9 quarters, 
shall pay rent calculated in accordance with tho rules laid down 
in C. 919 — I (a) to (i), subject to the following maxima . — 


P. W. D. cir- 
cular no.* 
1000 C. B ./ 
671-W., dntad 
8.5-1913. 


C. 1739 
M 553. 
M. 634. 


0. O. O. (t*. 
W. D.) Cir. 
no. 952-965, 
dated 
19.5*1911. 


Sapotmor, lit gride ... 

lHtto, 2nd 1M 

Orericcr, lit „ 

Ihtto, 2nd and 3rd pride, 
Het^orericer* ^ 


15 

... 10 
— 7 


B. R. B)e bo. 
C71-W., »<S 
ri»l no. 200. 


C (or t«a percent, 
cf «>)irj 
wWcteter t« 
let.) 
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M. 551. 


C.919. 

G. 0. (L S,- 
Q.) notifiea- 
tionuo. 724/ 
IX-109, 
dated 
16-3-1909. 
P.W.D Cir- 
cular HO. 11> 
I\ W., dated 
14-10-1910. 
B. E. file 
no. 1299- W . 
serial no. 11 


Nos. 2577-79, 
dated 
17-7-1889. 

M. 210A. 


A. It. I , vol 
II, 443. 


[X. — Public buildings. 
Rent of buildings 

544- Buildings designed for dwelling purposos, forming 
part of a tahsil, police station or other institution, will, with the 
exception of quarters for employes in inferior service, constables 
and jail warders or for head constables and head warden’, cons- 
tructed in accordance with approved standord designs, be treat- 
ed as residential for purposes of C. 917 — I II. 

545. Tho rules regarding the as?e=ement of rent of Govern- 
ment buildings used as residences do not apply to btiildiugs in 
charge of District Beards and rents will be fixed by the board 
for 6uch buildings. All buildings in oharge of District Boards 
are vested in tho boards except nazul land, Bin management of 
which only is entrusted hy Government to the District Board, and 
the sanction of Government is not required to the assessment of 
rent on residential buildings or to the construction of au6h re- 
sidences. They will be dealt with by the DUtiict Board on the 
recommendation of the Departmental lieml under the rules in the 
District Board Manual. 

546. For the purpose cf C. 919, rule 1(b) sub-divisional 
allowances under 0. 36, and tho special allowances granted to 
subordinates uuder C. S. R, article ]2i, shalj be reckoned as 
“ local allowances.” 

Sergeant-Instructors of Volunteer Corps. 

547. The following rules, which regulate the' payment 
of compensation for quarters to Sergeant-Instructors of Volun- 
teer Corps when quarters are not provided, are extracted from 
Army Regulations, India, volume III (1910), paragraphs 331, 
383, and Appendix VI. 

<38l) • • • • • ‘ • 

If quarters are not presided • • * compensation Will be paid by tb# 

Tublic Works department * • *. Compensation for absence of quartern Will 
be paid in accordance with the scale laid down in Append)* VI. 


(383) Compensation for quarters claimable by those entitled to free quar- 
ters (see Army Begumions, India, volumo II) *** will be paid by the 
»* • Public Work* department and charged to tho head “ ■epairs, military.'’ 

* • - • • • 
(Appendix VI) •** Hergeant-Instructors of Volunteer Corpa-Bs. 15 
per month. 


o! Volunteer. lor Rs IS per owl , — — - — ... 

taUifieil that it 1. necessary, tee Army Eegulationa, India, xolnme IX. 


may sanction a higher ra 
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— - ; Building grants to Volunteer. Corps.- , 

548 . The rules' and orders of the Government of India, 
on this subject are reproduced in Appendix 50 under the follow- 
ing heads:— * " 1 

I, Incidence of the coat of construction and maintenance of buildings and 
rifie ranges for Volnnteer Corps. 

JB E, file so 278A, serial coa 5 »nd 7.] ' * 

II, Audit of the special grants given to Volunteer Corps. from Military 
Works funds for espenditnre on bmldmgt and rifle ranges. 

IB R Die no im, semi no 11 3 , 

III. Channel of submission of applications for grants for Volunteer build- 
la gS | plans and estimates, reports of commencement and completion of works. 

[B E. file no. 178 A, serial no 17.] 

w Return of buildings let and available for hire. 

. 549 . A separate return will be prepared for each district 
and submitted by the Sub-Divisional officer with his monthly 
accounts, vide M. 578 and 638. The Divisional Engineer will get 
the district* roturna printed from time to time under the rules in 
Appendix 25 referred to in M. 231. Occasion will of course ba 
taken of a reprint to make the return correct and complete to date. 
T T' * ’ r . ' ’ ” ’ ' 1“ Accountant-General's 

550 . b (without the express ’ 

sanction of Government in each case) authorized under C. £(l0 to 
IreDt buildings situated in the compound of any court or public 
office or which form any part of such buildings. It is not the 
duty of Government to provide chambers for pleaders or mukh- 
tnrs, and it is ordinarily undesirable to permit the occupation by 


the same compound occupied in whole or part by private persons. 

551 . The returu will include all public buildings ns defined 
in M. 604, under all service heads, which are occupied as resi- 
dences, whether rent-free or not, or which are let or available 
' 1 ' ‘ ned in the orders 

in Appendix 51. 
for Government 
l main heads for 
1 ide Appendix 22, 

ra.Q. 0.(P. w p)no U-A.-O , d»trt th* tatu Frtmrj, D E fill no J«U.W„ 

(trill CM 17 to 19] 

, 553 . The sanction of Government in the Public Works 
department is ncce-siry to the conversion of a residential build- 
ing into a non-resulential one. On such sanction being given the 
23 


A. R. I., vo 
IX, 197. 


0.924,925 


M 641. 


B. R file 
1C1C-W. 


£.37 


w 

E R. file no. 

a. o. (0. a. 

D.) no. 1955/ 
HI— 476, 
dated 
1G-M916. 
O.G. O. (P. 
W. D.) no. 
572 — B, I„ 
dited 
4-8-1915 
B. R. file no 
671-W, aerial 
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RfiTBEN OP BUILDINGS LET AbD AVAILABLE FOR HIRE, 
building should be removed .from the capital and revenue 
accounts of Government buildings (Manual form no, 30) and 
the register o£ public buildings corrected accordingly. 

, , 554 . The intention of the rule in C. 918, is' that the officer 


an appuiuttitoiu c.tti ciuuu me rigid occupy Lite uoute, atm mat 
it is not open to the permanent incumbent to refuse entry to the 
officiating incumbent by' - undertaking to pay the rent himself. 
Government quarters are usually provided because there ate no 
suitable bouses available in a particular locality, and it would be 
unreasonable to suppose that the officiating officer is not to bo 
provided with a residence. - 

It is open to the permanent incumbent of the appoint- 
ment to make any private arrangements he likes in regard to the 
U6e of the furniture belonging to him if he leaves it in the’ house. 
But if the acting officer is exempted from occupation, and 'the 
permanent incumbent leave? his^furniture in tho house, he does 
so at his own risk. 



: Chapter XI— Accounts. 

{Corresponding to Chapters XI, XII , and XIII 'of the 
Public Works Code.) 
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Cheque books and receipt books ... 673 
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Rents ... ... 678 

Salaries and travelling allowances 6S0 
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Details required in accounts of 
works ... .. ... 681 

Departmental labour ,.. 1 ... 688 

Labour reports ... ... 694 
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Bills and contract certificates ... 698 
Day books ... ... 606 

Tools and plant ... ... 012 

Stock ... ... ... 622 

Road metal ... ... 621 

Materials from dismantled works... 626 
Unserviceable and surplus stores... 628 
Monthly accounts ... ... C38 

Civil officers’ accounts . ... 611 ' 

Charges for establishment and tools 
and plant ... ... GS2 

Transfer accounts ... 656 

Suspense accounts ... ... 658 

Registers ... 669 


Rules relating to the Accounts procedure. 


555. The attention of all officors of this department ia 
invited to the “Manual of Public Works Accounts Rules for 
the guidance of Public Works officers of the United Provinces 
and Raj pu tana (1914).” 

[ Account int-GBncnl'i no. T.1I.-10, ditod the 1st July, 1811.] 

Drawing accounts. 

556. The relations of District Engineers, District Sur- 
veyors, anil other specially constituted Public Works disbursing 
officers to tbo Divisioual Engineer are explained in M. 105. Such 
officers are supplied with funds by means of a drawing account 


"5J. for letters of 

. . , . i Manual form 

no. 104, and submitted to tho Divisional Engineer beforo the 15th 
of the month provious to that for which the credit 13 required. 
Caro should bo exorcised in framing the requirement to avoid 
unnecessarily heavy balances being left in tho treasury at tho 
closo pf tho month. 


Not*.— In otdliivj llms* foal* r*nnlr*f lot ttpanSUnr* diblUblt to ■' S3. Fusts* Bell*! *' 
(which woolly trpfHsati eort of rtpiir* »n4 c*rrUjo of I* min* tool* «Bd flint) m*y b» iacjadftl 

In t hi* *p Ion uhl«t l dUtlnct h~* “** *- — 

In 1 1 mil cl to th* Collector. 


*• SJ. l'«m!»* lie lief.” Bach application Bool m 


[Acooa&Unt-GtnenTi *aiye*Uoal on B. B. Bit no. UF-1.] 


558* Early in tho jast week of the month tho Divisional 
Epginocr will writo to the Treasury Officer a letter in 


C.932,93: 


933 

C 1131. 


cam 



180 


[XI.— Accounts- 


Drawing -accounts. 

Manual form no. *05, requesting him to place ab the Sub-Divi- 
sional officer’s r 1 r ■ ’■*■• - 1 ! ' *' ' c '" ’ 7 

month. No lol 

as a rule be sen! ■ 

C 1133 officer > except v * 

sional officer has been made. , 

rml ll3 , 559. Divisional Engineer’s application for letters of credit 
C.1131 , 11 3. ppgp^efl and submitted to the’ Accountant-General iu 

accordance with rule3 1-18 to 152 of tjie Manual of Public Works 
Accounts Rules (1914). 


C-1460. 


Imprests. 

560. The following are the rules under which Civil officers 
may, ns occasion arises, be appointed imprest-holders for the 
execution by civil agency of works for which funds are provided 
in the Public WorKs department budget. [Vide M. 448, 644, 
665, and C. 1460.] 

561. Where the District Magistrate (to whom reference 
Bhould be made in each case) deems it advisable, the Divisional 
Engineer, or a Sub-Divisional dieburser appointed by, him, will 
furnish the Civil officer with an imprest and an imprest 
cash-book, in Code form no. 3. 


Note.— Btpain to t»hslU buildings stall tnrsrUbly bfl execntld bj the Public Works depart- 
ment and cot bj TabsUdsre. 




5. 303M— 17B41, dated tio 13th February, 1015, B. B. fils no. 17B-11-M., 


562. The accounts and all correspondence connected there- 
with will pass direct between the Civil officer and the Public Worka 
disbursing officer. The accouuta, consisting of sheets of the 
imprest cash-book and necessary vouchers, will be rendered in 
accordance with the rules of the Public Worka department as 
detailed in C. 98S to 995 and 1465, and in the rules herein 
below. 


563. The amount of each imprest should be kept down as • 
far as possible to the amount actually required for current 
expenditure, and must in no case exceed the limit of Rs. 1,000 
(C. 9S9). It should be borne in mind that the imprest system 
is only suitable in cases where small payments have to be made 
by single individuals. In cases where heavy payments have to 
be made, the disburser should be furnished' with a cash-book 
and supplied by the Executive Engineer with such funds as may 
from time to time be required, and this course should invariably^ 
be followed where an imprest of the prescribed limit of Ra. 1,000 
is found to be insufficient. 
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Imprests. . , 

5^4, With reference to M. 563,* the District Magistrate 
must in eaob case carefully consider the expediency of opening 
8 fresh imprest account: concurrence should not be given 'as a 
matter of course. J ' ' 

565. District Magistrates should impress upon subordi- 
nate officials who hold imprests the fact that the punctual and 
regular submission of their accounts is essential to the efficient 
control of expenditure and for the proper compilation of the 
Public Works accounts. 

566. Imprests should be given departmental^ only when 
absolutely necessary, and should be kept ns low as possible. 
Imprests should be entrusted to those members only of the 
temporary or work establishment of whose character the Divi- 
sional or Sub-Divisional officer has had opportunity of judging 
favourably, Itt the case of any irregularity, the Divisional 
Engineer will bo held responsible that all requisite precautions 
have been taken. 

Not*.— I mprest! can only too glren with the express eanctioo of the Dmslonul Engineer. 

5G7. t accouuts of 

both 1 ,* ■ . . be submitted 

by the 24th or 25th of the month to admit of the outlay being 
incorporated in the diahursers* cash accounts for March nod in 
the accounts for tbut year. , 

568. Subordinates should be encouraged to keep their 
imprest and otbor accounts io English. 

Cash-book and Cash. 

, 569. Entries of payments for work, materials, or labour 
should as a rule be confined to the name of the work, the name of 
the contractor or “paid to doily- labour, ” ond the amount paid. 
Particulars of imprests should not be given at the beginning, but 
r «l •'*— * -* * Ac ’‘ 


C. 931. 


C. 905 


16.23. 

U6 


C 96?. 


D R. fil* i 
663*1 M. 


570.. ^0 fhe duplicate keys, wherever they exist, of cash 
chests of divisional and sub-divisional office 3 , should be deposited 
under the seal of the Divisional Engineer in the custody 
of tbo Treasury Officer concerned, in accordance with G. G. O. 
(P. AV. D.) Circular no. 2-P. W., dated the 2Gth May, 1914. 

WJ'eoJ) 0, 0 tP * D * B0 ' 1114113 ,!l9 nt* Daceat*r, 10U. D. B. Sis bo, 81711, Mri»I 

(ii) A register of such duplicate keys shall be main- 
tained by each Divisional Engineer, and the procedure laid 
down in article 305-A(o)G of the Civil Account Code, volume I, 
shall be followed. 

Circular no 4aW Uis 15*1 Decmbcr, m*J 

571. 'i’bo procedure for paying cash into the treasury is 
detailed in C. 11-12 to 1145, which apply to all disburse!*. A 
*’ whiesh 


form of “Meal o rand am of Advice,’ 


hiolt may bo used ns 
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C. 1068, 
1089 

C. A C.,91. 
A. Q’s Cir. 
no T.M.-25, 
dated 27-8. 
1916. 

M. A. R , 76. 
M. A. R., 
158, 


C. 1091. 

C A, C., 12. 


Cash book^akd Cash. 

572, ■Vouchers. for Rs. 25 .and -lees relating to .expea- 
diture on contingencies and, Tvorhs- are not required to be 
submitted to the audit office, except vouchers relating to pay- 
ments to contractors on running accounts. All other eub-vouchers 
shall be dealt with, thus • 

(i) Contingent charges — destroyed orlfiled as may be desired. 

(u) TF’-orit expenditure,— stamped ‘‘Paid" nnd letilned In divisional 
office. [ Accountant -General' 8 circular no. W M-33, dated the 1-itli 
December, 1915.3 * 

, Now —In caw of vouchers or receipt s alleged to be lost or misting, the certlGcateot 
payment required fhoold bo furnished In Manual torn no. 111. 

Cheque books and Receipt books 


C. 978,1008. S73. (i) For supply of cheque -books -<mcj receipt' books 

by tho Accountant-General the Divisional Engineer’s indent . 
should be prepared in Manual form no. 112. 1 

(ii) Manual form no. 113 is prescribed for use of Sub- 
Divisional officers in obtaining the supply from Divisional Eogi- 
aeors of cheque books, receipt books, measurement books, note- 
books, stationery and printed forms. 


Q. 0 (P w (iit) A register of chequebooks and receipt boobs 

D) no. 248*3 received and issued shall be maintained in the divisional office 
83M— 11 15-8, in the following form : — 

dated 27-9. Z • 


1 
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3 
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5 

0 

7 

8 

9 

10 

a 

433 

■si* 

So-2 

HU 

si|i 

is 

i 

5 

s 

X'l 

B 

2 

2 m 

g~- 

w 

-6 

e 

& 

£ 


s 

.2 4 
EC’S 

w.-| 

II 

£ 

a 

o 

■2 

-3 

Rcmaria 

Date o£ 
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counter* 
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574. Public Works officers are (unless specially authori- 
sed by Government) absolutely prohibited from cashing cheques 
(whether drawn by departmental officers .or others) from Public 
Works chests or other public funds. ■' ' ' 
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Revenue. 

- 575 , Revenue realized by Civil officers carrying out y® 1 to 

public works on. behalf of the Public W oik a department must, c AC., 407 
not be accounted for by the Divisional Engineer, vide C. 1469, 

576, The following special procedure shall be followed 
in respect of the particular sub-beads of revenue indicated : 

(a) Sales of produce ( fruits of trees and grass on road sides) 

0) In “ ' •• • ; 


[0 0 (P W D ) circular no OP W , dated, the 9th November, 1B15 ] 

Non.— Crazing on roadsides shall be restricted to the conditions laid down in II 433. 

[It. B fits no, 76 W, notes, dated the ZOth September, lets ] 

(ii) A Register to record the revonao realizable in eaeh revenue producing 
nroa in Manual form no 114 A— should bo maintained in bath divisional and sob* 
divisional offices 


[BB file no 919 M , serial nor. 19,17.] 

(6) Arlorxculturs ( sale of dead tress and fatten branches). 

The procedure in coanoctitfu with the sale by public auction of dead trees 
nnd fallen branches on roads shall be condooted on'Manual form no. 
115, under the authority of tbs Sub*PifisionaI officer, subject to the 
approval of the Divisional Engineer 

. 577 . Revenue realized the eale of tools and plant should 
in the Hrefc instance be credited to Provincial revenue, but should 
bo equally distributed between “ Provincial" and “Local" in the 
supplementary accounts for Maroh by the Accountant-General. 
In regard to unserviceable mathematical instruments relumed 
to store, see M , 029, 030. 

Renta. 


578 . Tho District Engineer or District Surveyor will 
prepare and submit the ront lists iu Code forms 44A and 44B 
prescribed in 0. 1177 and 1185, and the return in Code form 
32Y prescribed in M. 641>, C. 924 nnd 925. He will also, on behalf 

“* 1 T '- --- * 1 from non-official 

116. Code form 
by the Treasury 

Officer to the Divisional Engineer through the Sub-Divisional 
officer. 


[ArMonlaBt-Gencrar* clrcolir no 



T M-CS. JsteJ tbs 19th Mirth, 19U] 

)t lh« miothlr Mtarn ot bhlldlsri rcolM in 



C 1177 to 
1130 


579 . In regard to tho recovery of rents due to Government j, fl 
on account of tho occupation of public buildings by Government ill, 543 . 
officials, attention is drawn to the orders contained in C. 11S4 to a O 
1190, in accordance with which the Trcnanry Officers should 
deduct snch eujns as tho report of the Executive Engineers in Code 
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C. 1191 to 
1206 

C A.C.20. 
A. <3‘e. Cir. 
T- M,— 15 , 
dated 
25-6-1915, 


0. A C„ 
63 to 05. 


o isna to 
121 2D 
B, ft. fila 
no. 1£5SE. 


C. A. C-, 73 
ioS7 


Resip, 

form so. 44B, rosy show (o be due from the salary bills of the 
officials concerned. Any objections winch the officers may have 
to make regarding the amounts so deducted should be submitted 
to the Executive Engineer, who will authorize the Treasury 
Officer to make any refunds or retrench meats which, may be 
required. The Treasury Officer is not concerned with the 
decision of such objections. 


Salaries and travelling allowances. 

580. (1} Salary and establishment hilts are payable at 
district treasuries ; they shall bo prepared in accordance with 
paragraphs 1 to 50 of the Manual ot Public Works Accounts 
Rule?, and after signature by the disbursing officer presented for 
payment two days before the last working day of the mouth to 
which they relate. Payments of these bills will not be made 
until the first day of the following month. 

CO O (Kb) bo IKS-J-Iio, tha 17th Msj, 1315 J 

'll!) Travelling alloicanccs shaft be drawn on bills 
prepared in accordance with paragraphs 13 and 60 to GO of the 
Manual of Public Works Accounts Hules. 

Nor*— C.ISW thonld be ccssoNkI wfcto prfpsricj (he eilary Mlfltt flrtcr to rswr* lh»t 
all the nMfswry rerUfleatei «nd rejiartu »c«onn>»Dj St. , 

581. Superintending Engineers, Sanitary Engineer, and 
the Superintendent of the Muhammadan and British monu- 
ments, Northern circle, btc empowered to direct nccouufc officers 
to investigate claims to arrears of pay or allowances or 
to increments which have been allowed to remain in abeyance 
for a period not exceeding one year in respect of those officers 
whom they are authorised to appoint. 


Contingencies 

582* Money required for expenditure on office contingencies 
is drawn direct from district treasuries against the limit of 
permanent advance sanctioned by the Local Government, and 
recouped by bills presented at the treasuries iu accordance with 
paragraphs 73 to 00 of the Manual of Public Works Accounts 

Nirr* —A cartful *r«mSl rtwGld lx kfpt la rrovfaMil form no Cl fs*»d> o8r» ©MS* 
ttrrJc* label, for and £U<» Ititjnau ©it lined !nb the trenrary 

583. lathe maintenance of (he contingent register and 
tbo preparation of contingent bills. Ihc procedure contained in 
paragraphs 73 to 90 of -the Manual of public Works Accounts 
Rules, shall be followed along with such instructions as may bo 
issued by the Accountant-General. 
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Details required in Accounts of Works. 

584. Outlay od works and repairs estimated to cost Rs. 5,000 
and under is not to be recorded by sub-works, as defined in C. 1023, 
or by sub-heads, as defined in C. 1024, unless, for any particular 
work the Superintending Engineer specially so directs. When 
the outlay is recorded by sub-heads, all sub-heads under Rs. 500 
will be lumped together without detail of quantities or cost. 

585. In the case of works which are being executed 
departmental!}’, the record of outlay of which is not required to 
be kept by aub-works as defined in C. 1023, or by sub-heads 
ns defined in C. 1024, it is not necessary to recognise the dis- 
tinction of sub-works or sub-heads iu any initial account, daily 
abstract, or monthly or periodical return, except in the following 
classes of documents, iu which the distinction by sub-works and 
sub-heads must be clearly maintained, irrespective of the amount 
of the estimate:— 

(i) All “memos of work done’* »nd otber records of measurements 
(Manual forc^ nos. 117, US, 110). 

(il) All contractors* and petty contractors’ bills snd contract certificates. 
(Manual form nos. 120, 121, 122, 123). 

586. In the case of works the record of outlay of which 
is to be kept by sub-works and sub-heads, the distinction of 
sub-works and sub-heads must be maintained in all documents 
relating to or forming part of the accounts. 

.587- In the ca“e of original works or repairs connected 
with postal and telegraph buildings, the outlay must be record- 
ed by sub-worJcs, ns defined in C. 1023, irrespective of the 
amount of the estimate, and whether it is also recorded' by 
sub-heads, as defined in G. 1024, or not. In such cases the 
distinction of sub-works must be maintained in all accounts 
documents. 

Departmental labour. 

588. The initial account of all “day labour,’’ as defined in * 
C. 951, and “ nokur coolies”, is the muster-roll, as prescribed 
by the Local Government in Manual form no. 124. It is how- 
ever optional to pay regular monthly servants, for whom a 
register of daily attcudnnco may oot bo considered necessary, on 
acquittance roll form (Code form no. 23), the name of the work 
or works to which tho charges ore definable being endorsed 
thereon, and no muster-roll being maintained. Regarding pay- 
ments to tho work establishment, see M. 69G. 

589. Receipts for imlividuil or casual email payments, 
when required, should be taken on acquittance roll form or on 
hand receipt form (Codo form no. 16) When taken under 
C. 1091. in connection with n uiuster-roll, they should be 
attached to and recorded with it, and must be produced at the 
test audit, vide O. 1705. 


C. 1290. 

A. G'a Cir, 
no. W — M. I 
dated 18-6- 
1914. 

M. 96,442. 


C 945 to 
918. 


B. R. file 
uo. 202M, 
page E5 of 
note..' 


C 949 to 
9M 


C. 953 to 
057. 


24 
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DEPARTMENTAL LA BO OB. 

590 . The use of forms of attendance register and pay sheet 
other than those above prescribed, such as the jnokur coolie list 
(Manual form no. 125) are not required. The adoption of Code 
form no. 2A, vide C. 057, is also not considered necessary. 

592 . The muster-roll or pay sheet, with measurements of 
the work done by the labourers whose attendance is recorded on 
it (where the work is such as to admit of measurement), will as a 
rule be submitted by the subordinate in charge to the Sub- 
Divisional officer, at the clo^c of the month or other period 
covered by the muster-roll, for check and payment ns the Sab- 
Divisional officer may direct. Where the Sub-Divisional officer 
bo directs however tue payments may be disbursed daily, or at 
intervals or at the close of the period, by the subordinate in 
charge of the work from his imprest, the muster-roll, etc., being 
then submitted with the imprest account ; but in such cages the 
subordinate must be careful to check the calculations in the 
muster-roll, and will be held liable for all over-paymeute. The 
muster-roll must be carefully re-checked anil compared with the 
accounts of payments before tbe imprest account 19 passed. 

592 . All payments of departmental labour must be posted 
as such mto the works abstract, Manual form nos. 126, 127, 
(Code form no. 7E, which » the one form of day book adopted 
for general use), id the Sub-Divisional office, immediately they, 
have been entered in the Sub-Divisional officer's cash-book. 

(i) In the ca3e of works the outlay on which is not recorded by 
eub-heads, the payments can na a rule be posted direct from the 
imprest account, muster-roll) acquittance-roll or hand receipt, into 
the w r orks abstract, 

(ii) fu the casa of works the outlay on which is recorded by 
sub-heads, it will usually be convenient to U9e an intermediate form 
in order to allocate tbe expenditure correctly to the various sub- 
heads on which it has been incurred. For this purposes form of 
allocation sheet is provided, viz., Code form no 50 printed 
locally as Manual form no. 12S. A supply of this form should 
he kept in every disbursing office. It will rest wilh tho disburs- 
ing officer to decide in each csee whether the use of the form of 
allocation sheet is necessary. 

, 593 . Where for special reasons very exact allocation of 
charges by sub-heads is required, it should be' done by the Sub* 
Divisional officer' personally with the assistance, -if Decenary, of 
f he “ labour reports.” 

Labour reporta. 

C. 1031, 594 . The objects of the labour report are tbrei fold— (i) to 

1023. keep the superior officer informed of the nature nod progress of 
the work ; (»i) to provide a counter-check to tho muster-rolls *nd 



XI.— Accounts:] 


187 


Labour bbpobts. 

intermediate payments if made [vide M.591} ;and(iii)to facilitate' 
the allocation of i* 
compulsory, and i 
decide in each cat 

.render its submission desirable and, if so, in which form and 
at wliat intervals it should be submitted. Two alternative forms 
of labour report are provided, viz.', Code form 1103 . 6A and 5B 
printed looally as Manual form nos. 129 and 130, respectively. 
A supply of each should ba kept for use, as the Sub-Divisional 
officer may direct. Code form no. 5 is not considered necessary 
in addition to form no. 5B. 


595. - Vouchers in support of' payments for departmental 
labour. 1 as defined in M. 588,589 and 590 above, shall invariably 
be submitted, with copieB of cash-books by Sub-Divisional officers 
to Divisional Engineers. They a're however not to be submitted 
to tbe audit office. 


(M. 


59C. 


must be submitted with the monthly accounts just as in the case 
of tbe permanent and temporary establishments. There should 
be a separate voucher for each work, and tbe authority for his 
entertainment, as well as the deduction made on account of 
income tax, must be entered on the voucher against the name of 
each employ 6. 

Measurements. 


C. 95 

m a. r 

127 to IS 
C. 136 

M A. I 
l&S. 


M 588 


597. Disbursing officersare fully responsible for exeroisiug 
proper oheok over the works of the subordinates employed under 
them, and the records of measurements and calculations on which 
payments are made. The following are the chief rules 

(l) Measurement books (Code form no. <3) containing 
machine-numbered pages prefaced by printed 
instructions for their use prescribed by Code rules and 
by the Local Government are stocked as Mann il form 
nos. 1 17 and I IS, mid are to be used for the record of 
nil measurements of work done, whothcr by depart- 
mental labour or by contract. 


X<rtt — Detailed Instruction, lor th< uio »uil upkeep of mcjiaremsnt ln>ok» i 

Atponili 5j, 


printed In 


(ii) The disbursing officer is responsible for the correctness of 
the measurements and calculations. 

(o) Eicrj precaution iliouM bo taken by disbursing officer, to p-erent tbe 
payment of any fraudulent bills prepared bj subordinates for work 

(4) ■ . ** < e- . . ■ .. . • ' 


C 932 , 94 
958. 9G 
SGI. 112 
1120. 


Chief Kt 
£ i & • er 
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Measurements,. 


(e) If work has-been can led out in accordance with detailed sanctioned 



covered. 


[d) In the case of works for which, owing to their ‘-nature, accurato 
v detailed estimates cannot he prepared before they are undertaken, 
measurements should as a rulo be made before payments by tho Sub- 
Divisional officer himself. In very special cases, where the Snh- 


0 863 


C.905." 


utter. 

(«) Ho measurements for the preparation of a bill should be accepted 
from an officer of lower’standing than a sub-overseer 
The special sanction of " the Chief Engineer should be obtained 
whenever it is proposed to entrust to a member of the work 
establishment, the use of the measurement book for recording 
measurements of work done or materials received and the 
preparation of hills for payment. 

y) It is the doty of all Executive Engineers to see that the instructions 
in Appendix 62 for the use ahd upkeep of measurement book* ate 
strictly observed. In the course of their inspections they should 
themselves make a few check measurements of works to satisfy 
themselves that the rules are being strictly observed by 
their Sab-Divisional officers. A note of such check measure- 
ments should be entered in the measurement books 

(iii) The measurement book must be submitted by tho 

1 " *’ irk with the muster-roll 

" - . orandum of work done 

v * t initial account. 

(iv) After the measurements have been checked, payment 

made and the connected entries crossed off as required 
by C. 964, tho measurement book shall be returned to 
tho subordinate in charge with, in the case of contract 
work, the new memorandum of work done (Manual 
from no. 119) for information aud future use (M.601). 

(v) In each sub-diviaional office, a register of all measure- 

ment books, received for use from tho Divisional 
Engineer, shall bo maintained, showing tho serial 
number of each book, tho name of the person to whom 
issued, tho date of issue and the date of its return. 

(vi) Measurement books when filled up may be kept tempo- 

rarily in the sub-divisional office until the completion 
reports of all the works in which it is concerned have 
been submitted, when it should be transferred to the 
divisional office, where they must bo carefully 
preserved for twenty years. 
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Bills and contract certificates. 


598 . Whenever payment is to he made to a contractor or 
petty contractor, a “ memorandum of the work done and materials 
supplied M by him will first be prepared in English on Manual 
form no. 119 for his acceptance, after which the contract certi- 
ficate or bill in Manual form nos. 120, 121, or 122, 123, (correE- 
' ponding to Codeform nos. 14 and 16 in whole and half-sheets) 
will be prepared from the “ memorandum of work done and 
materials supplied. ” 

599 .. For ’this purpose the “ memorandum of work done 
and materials supplied,” with the headings' on page 1 filled in 
and pages 2 and 3 ready prepared, as far as possible, in the 
manner prescribed io the footnote on page 2, should be furnished 
in advance to the officer or subordinate in charge of the work. 
When n frSsh payment has to bt " 1 ‘ •*** - ■’ * 

and 3 from the measurement boc 
tractor's signature oo page 3, he 

with the measurements to the disbursing office, where they will 
be checked and the •* memorandum ” completed fas regards 
outstanding charges, etc.) and submitted by the head clerk for 
pay order. 


Nor*.— Tha eertlfleate renolreS monthly Iron Sob-Dm«ional officer that all oatutandm*. to l>» 
recovered from contractor! are corerad either by their eecnrttry or value of work do*ro bnt not 
paid for Ihonld be robmlttod In U.nasl form oo. 131. [Accountant-General's Circular no. II 
WVA. J, dated tho 92nd July, I*** 1 


600 . The disbursing officer’d orders on all doubtful and 
objectionable points must, when neco3sary, be taken on page 4 
and carefully carried out before the certificate for pay order on 
pngol is filled up and initialled by the head clerk or the bill or 
contract certificate prepared. 

601 . The details of the payment, with a copy of tho 
payee’s receipt, are to be recorded on pages 1 and 4, and (unless 
the payment is final) a frosh “ memorandum ” is to be prepared 
and furnished to the officer in charge of the work immediately 
after payment thus, informing him of the fact and providing 
him with data for tho next bill. The measurements should be 
returned to him at the same time, vide M. 597 (iv) 

602 . Tbe paid bill or contract certificate will be submitted 
as the voucher in support of catties ia the sub-divisional cash- 
book the “ memorandum” being retained by the disbursing officer, 
vide C. 1092, to complete bis records. 

603 . In the ea«o of paymeuto mndo od a running account, 
a certified copy of the receipted voucher, i c , of the hill, contract 
certificate or hand receipt, will be submitted with the original to 
tho Divisional Engineer, by whom it will be retained to complete 
tho records of his office aud to enable subsequent bills, etc., to bo 
compared and checked. In the case of jobs settled np and paid 
for in the month, no copy of tho voucher is required for the 
divisional office. 

604 . To enable the Sub-Divisioual officer to comply with 
C. 1098 a brief translation should be attached to tho vernacular 
voucher, etatingin English (i) tho nimoof tho payfio, (ii) the 


C 939 and HO 
-1103, 

P. W. D., 
circular 
no. 18 MV 
o£ 9-9-93 • 


11 U file in 
563— 1M. 


A.-G'. Clr, 
no Wll 8 , 
.dated 
IV 3-1014 


A -O'* Cl 
no W-MjB. 
dated 19-5- 
191 *. 
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M aS6,247 


C 1028-1032 
C.1293-1206 


m A.n 

131-132 


c 1031 . nn 
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Bills and contract certificate's. 

amount paid, (lit) the date of payment, and (iv) on wimt account 
the payment was made. 

605« regard to supply to contractors and petty contrac- 
tors, of copies of contract certificates, bills or extracts flora 
accounts in contractor-* 1 ledger, the instructions- contained in 
G. 1100 should be followed 

Sots .—Not more tbaa out cctj of auj dotument (as It supplied to » contractor. 

Day-books 

60S. The works abstract in Code form no. 7E Baa been 
selected as the day-book for general use. It is printed as Manual 
form no. 126 for »se on works the outlay on which is record- 
ed by stib-ioorks or sub-heads, ami as Manual form no. 127 for 
use on works the outlay on which is uot recorded by sub-works 
or sub-heads 

607. The compilation of works abstracts in sub-divisional 
offices, and iheir completion and final disposal in divisional offices 
shall be earned out in strict accordance with the instructions 
contained in Accountant-General’e circulars, and the Manual of 
Public \Y«rk« Accounts Rides (1914) 

r*cconn<ftnt-0<!B«rsr»(ircul»r no. W M. 5, ditid th« 1 Sth. ilit, lfiU, AccooaUut-Oncnl't 
circular uo W.M -H. d»t«d th» 8Ui liooaij, 1316 ] 

608. Manual form no. 132 Ssa convenient form to use 
when calling for explanations under 0. 1296. 

609. The statement on the back of the outer sheet of 
the works abstract affords means of trading the source from 
which the record of progress is obtained 

610. Generally speaking, liabilities will be taken into 
account only iu the case of partly jiatd certificates, bills, and 
muster-jolh. Whenever suai9 not actually disbursed ore charged 
against a work, the omoants unpaid must be entered in the . 
deduction columns provided in order to bring oat the net amount 
p3id in the column headed u total co«t. ,> XYheti subsequently 
paid, these sums most ba posted as minus entries in the deduc- 
tion columns and as plus entries in the column “total cost." . 

61Z.* (a) Sub-Divisional officers are held responsible for 
rendering monthly in Manual form no. 133, on account of the 
actual transactions concerning the receipts, issues and balances 
of materials at site ra respect of all original works and repairs 
whether costing over R“. 5,000 each, or less than that amount. 

[G 0 (P W D ) bo l8n.»3WrB.W,d»t(4tb»J]»t October. WH3 

(6) Thu accounts of materials at site (Manual form 
co. 133) shall be submitted with the works abstracts in which 
the transactions will be accurately posted for scrutiny in the 
divisional office, and record in tho registers of works (Code . 
form no. 30 A., parts I and XI), 

£0. 0. (P. W. D } so OK.-ITC-J, 4iW tin 3 ci Jtitttf, IMS 1 ’ , 
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Tools and Plant. 

612 ..- *’ ■ 

tlie Sub-Div 

protect Govf , 

etc, lent must be put into serviceable order and repair before 
they are presented’ for return to store. A suitable form of 
receipt for tool9, etc., issued on loan is stocked as Manual form 
no. 134 ; but Sub-Divisional officeis may (with the consent of 
the Superintending Engineer) get such forms of receipts, notices 
of rules, etc., printed, as local circumstances and practice may 
require. 


613 > . Each Sub-JDivisional officer will keep and submit to 
"the Divisional Engineer, a” separate account of - stock, 
tools and plant in Code forms nos. 13 and 13A and detailed list 
of instruments in Code form no. 42E. Each Divisional 
Engineer will maintain similar separate returns of the articles 
at headquarters of the division. The stock register shall be 
prepared half-yearly and the return of tools and plant, 
annually. 

These periodical returns, after careful check by the divi- 
sional accountant, shall be filed in the divisional office and 
produced for audit when the office is under inspection by an 
accounts officer. 


614 . The return of tools and plant (Code form no. 13A) 
for the jear ending 30th September will be prepared in two parts. 
Part I will contain the account of surveying and mathematical 
instruments only, and Part II will contain all other items of 
tools and plant. In Part I will bo entered against each item 
in the space for “ remarks ” a column allowing the actual number 
in excess of the sanctioned scale ; and for such of the extra' 
articles as it is considered necessary to retain adequate reason 
must be given in the margin in each case. Articles in this 
part which are admittedly in excess and no longer required will 
ho dealt with as laid down ia M. 629; and the fact that 
they aro being so dealt with must be noted in each case in the 
column of *’ remarks” for the information of the Superintending 
Engineer. 

. 615 . The Divisional Engineer will submit by tho 15th of 

January, at latest, the Collected sub-divisional and divisional 
returns (Part I), after examination, to the Superintending En- 
gineers concerned, who will, in consultation with the Executive 
Engineer*, determine what is required in their circles or 
divisions, and submit their imwnarizing reports to tho Chief 
Engineor for sanction or orders. 


C. 1039 


C. 1040,1106- 
1255, 1275 
to 1281. 

B. R fill? no. 
490XT , si 
no, 8'’. 


A..Q’< Cir. 
no W. M -7. 
dated 12-5. 
1914. 


C. 1040,1255 
1256 


C 12BC. 

R R. file no. 
14531. .1. 
no 455. 
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Tools- and Plant. 

C. 1248, 616* The sanctioned normal scale of surveying and mathe- 

1249 ‘ matical instruments allowed for divisional and sub-divisional 
offices is as follows 



Normal scale for a — 

Description of instrument. 

Divisional 

office 

Sub-divi- 

sional 

office. 

SunVEYlHQ IKSIECMBHTS. 




, 1 

2 

• * * .. ... 

1 

3 

naue won; ... ... 

„ „ magnetic compel* ... ... 

•• 

Prismatic compasses 

1 

3 

l 

s X 

u 

2 

Theodolite . ... ... ... 

1 

... 

DB4WIUQ 1K3TUVKBSTS. 



Beam compasses ... .. 

Colour tores ... ... 

I 

- 1 


Drawing boards , ... » 

Duxes of drawing initrumenta 

Proportional compasses .. 

Boxes of French curves . 

Parallel rulers, metal ... . ... 

3 

3 


2 

1 " 
l 

1 


^5T 


no ' Chapter XI — Paragraph G16, P. W. D., Manual ol 

8ct»l*no’i Orders. I 

Add .the following under “ Drawing instruments”: — 
riricional Office. Sub- Division*! Office 

12* Architects 1 Seals — 4 - - -2 


l 


CJr. no. 8 P 
W„ aat(4 
1-4-1833. 
Chief Eogi- 
neer'i no. 


288M-708, 
dated 
6 2-1916. 


Measuring tapes and rules should be classed under the sub-_ 
head fI Tools.” Drawing pins, palettes, and perishable articles, 
Such ns paper scales and paper protractors, should not be includ- 
ed in lists of hcieotific instruments. 

617 . The supply of ferro-typing apparatus for each circle, 
divisional and sub-divisional office is sanctioned in accordance 
with the following scale. Such of the articles ns can be obtained, 
from the Mathematical Instrument office, Calcutta, shall bo 
obtained by indent as prescribed by C. 1247. The remaining 
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T{>OtS AND PlAST*- 

articles can either bo purchased or made up locally or procured 
from the Canal Foundry and Engineering Works, Roorkee. - 


Number 

of 

well. 


Pnnmxo nusre to bold Itcpeml paper (30“X22*J. 

I’lati: glass for ditto, 1' thick. 

Yard* of Jlannel, ZV wide, for use nith pads 

Pod, 'consisting of about 12 sleets of dmblo royal draft paper cut to size 
of fifttne/ 

Tconons of strong, iab»tanTi-»l tin plate, wired and black japsnoed, for 
vi idling prtots. 

Tuay j , perforated zinc, for supporting; prints while washing and drying. 
Clips for hanging prepared piper, etc., to dry. , 

. old elastic hand and doable 

. ■ ■ scns.iized paper and clotb, 


4 dri , 2 drt., I dr ,2 ter , 1 ter , 10, C, 3, 2 and 1 yrr 


_ Tlio cost of supplying and renewing those items which are 
printed in small capitals in the above list is chargeable to tools 
and plant, and the items will be brought on to the INt of sur- 
veying and mathematical instruments in the office. The cost of 
nil other items ami of chemicals for working the process is 
chargeable to oflico contingencies. The actual cost of packing 
and carriage should be charged to whichever of these two heads 
lho cost of the contents of the pack ago is chiefly chargeable. 

618. Indents for fcrrogallic linen and paper should bo 
tent to tho Controller of Printing, Stationery, and Stamps, Cal- 
c ilta, vidc.il. 230, 313. 

[O O (P W p.Jno lirs-ST-UI. <n«Mlh*lilh October, lai : ] 

619. A Divisional Engineer may effect transfers or ex- 
changes of instruments in bis divi ua «o long es ho does nos 
permanently reduce the equipment of any ofli-.c to below the c ‘ *" 
sanctioned scale ; and lie n nt liberty to obtain ary instruments 
required to complete the sanctioned scales given in M.61C, 017, 

for any offico in his divi-ion by indent from the Mathematical 
In-trunent office, Calcutta, provided that if the cost exceeds 
lh. 50 there is a properly sanctioned csiimito and due provision 
of fund?. 

Alt indents for inurnment*, cle., should bo snbmitted on 
form A [vide rule 7 of lho M it hematics l Instrument office 
Regulations, Survey of India department notification, dated tho 
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B. R. file 
no. 145M., 
b'. no. 387. 
M. 391. 


C. 1244. 
M, 359. 


21st August, 1907], duly approved and countersigned by the 
Superintending Engineer. 

620. Instruments must not be indented for in ex ce=s of 
the sanctioned scales, given iu 'M. GIG, 617, except by permission 
of the Superintending Engineer to a limit of Its. 50 or over that 
amount on the authority of an estimate sanctioned by the Local 
Govern ment. 

621. Estimates for the purchase, manufacture, or repair 
of articles clasied as tools and plant must be framed in Code 
foioi no. 128, which is stocked as Manual form no. SS. 
Outlay on tools and plant does not require administrative 
sanction, vide ’M. 2So. The fair estimates u ill bo finally. dis- 
posed of under the provisions of M. 391. 

Stock. 


622. Ab a rule no icserve stock will he lcepfc up. Ade- 

0 . 12 ci ■ — quate reason must be established before the Local Government 

1263. will, in any special case, sanction the maintenance of a reserve 

supply of stores of any kind, excepting of course materials 
received from dismantled buildings and brought on the stock 
returns under C. 1267 (b). Any existing stock the retention of 
which R3 a reserve' ia not specially sanctioned by Government'' 
must be worked off as quickly as possible. In preparing pro- 
jects this Older must be kept in view, and the purchase ot now 
material should be avoided when there aie materials in store 
which can be made to answer the purpose. Inductions regard- 
ing the collection of materials for works in progress are detailed 
in M. 397 and 427 to 438. 

623. To facilitate the preparation in the Chief Engineer’s 
C. vol ill, oflico of the annual return of expenditure ou stores purchased 
app, 30, rule j n India, which is to be submitted by the 31st July, each year 
B R file no to this Government in the Industries department, the following 
127 M, note*' procedure is prescribed : — 

pages C6-G7. (a) Each disbursing officer (divisional or sab-divisional) will prepare 

monthly in Miscellaneous form no 127-E. the detailed return of 
expenditure on stores purchased in India by him. 

Koti —(1) Ini tract Ions lor ihe preparation o! this return were lamed with G O. f IndnrtHca) 
no 575 XVIU-Set, dated tb« let iehmarj. 191S 

Rots— (t) Store* purchased by the Elettric Inspector will lie Included Id the return ot (he 
Sub-Divtsional otErcr by whom the payment ler the rt're. is made. 

[G 0 (P W D)no 1013 SI -U7, dated thelSth June. 1015 I! It Clone 157-51, fl no 420] 
(4) The snb-divisiocal returns will be submitted wlib tbo monthly 
accounts to the Divisional Engineer, who will scrutinies them, and 
with a similar riturn of the purebise* made by him. during tho 
month, sobmit the whole of tbs returns for tbe division to tb« 


O. 0. (P. TV\ 

D ) no. 1E8M- 
127. dated 
12.22-1916. 
U. It. file no. 
2I7M .serial 
nes. 472-473. 


later than the 1st of July each yeir. 

[Q 0.(P.W.D)o» K3 M-157, dated U>« ltth 5tsrcb, 1015 15 H.CTeno sl.no 414.] 
Nor* — Instructions lor ths preparation of the atitrart return are contained In eaclomw 3, 
to Q, 0. 0. (Con, laliatrj-Storra) nos. IWB-Jo»jS- 3-\ <ujed the ethO.toltr, l®». 
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. - . - Road metal. 

624. Code form no. 19 is stocked as Manual form C. 1047,1246 
.no 135. All road metal purchased against estimates sane- B B fil6 DB 

tioned for annual or special renewals and annual (potty) or 17 C. 21 M, 
special repairs shall be 6hown and accounted for, through the notes pages 
monthly statement of receipts, issues and balances of road ®- 10 * 
metal. Separate entries mile by mile being made under each 
opeiation. ' - 

Non — The special attention of all Divisional Fnplneers and Ssb Divisional officers Is drawn 
(0 the necessity of exercising a rrjrular cheek over the accounts of. road metal in their respective 

charges 

[G. 0 (P W. D ) no. IS , 3 BM7H-21, dated the 23rd Angast, 1813 ] 

625. In the sab-divisional office in lieu of a consolidated 

book id Code form do. 43B, a separate road metal rate book M 255 346 
will be maintained in Manual form no. 57 for each metalled 
toad iu the 6nb-division maintained by Public Works agency. 

Tins is for convenience of submission with tbe annual renewal 
estimates, vide M. 34G. The same form should he carried for- 
ward frqrn year to year (coirected and modified as necessary) 
to 6erve as many years os possible." When necessary to renew 
' it, Loth copies t-hould be submitted with that Jem's reuewal 
collection estimate ; and after tbo estimate is sanctioned the old 
rate book will be detached and filed in the divisional office. 

Materials from dismantled works. 

o.o (P w. 

626. The following instructions are laid down for the D)eo 432, 

« guidance of all PublicTVorks officers iu respect of their exercising Jvi — 705, 

proper check over tbo itsue of materials to works and the disposal ^Vgia 3 ‘ 
and accounting of surplus stores 

(1) Sub-Divisioual ofiicers will be held 'responsible that 

(ill Iransactious concerning the receipt and issue of 
materials nre reoorded iu the accounts fully and 
accurately and as soon as they take place. 

(2) Tho coat of only such materials, purchased or receive 1 

iu tinnsfer, will be charged to the accounts of 
individual works ns aro obtained boDa fide for the 
purposes of those works, and arc likely to be required * p 
therefor within a reasonable lime. 

(3) It is'uot pcrmi>siblo to transfer or w rite-back, from or 

to stock, tools and plaut, estimates for works, or 
sub-heads of iho same estimate, the value of any 
nuUmols unless they are iu tact so transferred. 

Fictitious or paper adjustment enlrio made with a 
view to avoid hpscs of, or exces c es over, allotments, 
or to conceal excesses over estimates, are very 
objectionable nod will be taken serious notice of. 

(.•1) When ol I buildings are being remodelled or recon- 
btructed, full quantities ol materials received thero 
from in <li«m«nllcmcut will be shown accurately 
as receipts m the “ materials at site " account. 
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Materials rnou disk&kti.ed works. 

(5) If eh<*1i <lisuaii‘le'l maifitials are utilized on the same 
v ork, the receipts uud is^ue- in the "materials at 
site” aiccunt lued not be^valued, 

(6) When dismantled materials are not so utilized on the 
work from which they are received, they will be 
treated as “surplus” materials and dejlfc with as 
indicated m (8) and (9) below. 

Note — Tlic natnr* of Hie wort, from whi 'i tlm materials were di«minllcJ ma:t be considered 
nheo dccidmz whether (o rc-ntili/c them on tills or otlki works or to tell them it m <y Bonie- 
tjmte happen that their use in other building. is objnlianible on sanitary grounds, as, lor 
instance, in the Case of certain materials Irom an old latrine, drain, cesspool, etc 

(7) Materials arc sometimes found to he in excess of actual 

requirements either because the execution of the 
woib has been suspended for an nppicciable length - 
of time or abandoned altogether, or because the 
quantities obtained originally Mere excessive. 

Sometimes materials are Jound to be unsuitable 
• for the purposes of the works to which they were 

chaiged. All such uiateiials will ho heated os 
“ surplus," even though the work is still in pro- 
gress. 

(S) Under orders of Divisional Eugiueers all surplus ma- 
. tcrial 3 which are serviced He will be disposed of as 
follows:— 

. ( i ) If it can bo definitely s 1 1 ted that they will b; usoi on some sji’cl- 

fie work or works within the following tweltc months, tbey 
will be immediately b ought ou, with value, to the stock 
accounts, the valae being credited to works or royenuo in 
accord tuco with iho rules If there >• no stock account in tho 
diusicu,tbe ranteriUs will bo bought on to llie register of 
surplus materials with an approximate value, audlhondjist- 
tteut of this value will not bo effected in iLo accounts until 
tho materials aro actually re-issued to other works "Invalu- 


(*•) ■ ■ 

brought ou to the register of surplus materials (but without 
© any value) pending their sale, which should be effected as early 

as possible. 

(nt) 'Jbis min enjoining the ask of .ill surplus article* will not 


inch io Manual form no 31, "annual return of surplus stores 
M.633 — C3fi. and tools nud plant," and in the annual list of “surplus 

stores ariilable foT transfer " prepa-ed by each Superintend- 
ing Engineer for !m circle. _ 

(it) Materials which liaro thus been included in the latter return, bat 
h lie not been taken over in transfer by any other illusion 
dating the year,- will b; referred for 1 orthcr orJer* lo'tho 
S i]eriat'Diiug Engine*', who will decidJ whothjr the articl.s 
avill be brought on the retnrn fi-the fullotvng year, or sold 
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Materials from dismantled works. 

o- otherwise diipoaod ol The Uttar course will usually he 
followed ciccpliug in ease* where there is every likelihood 
0 ; the articles being taken over by some other division in the 
course of the year. 

(9) No materials found “.surplus" will be classed as 
unserviceable without . the written authority of the 
Divisional Engineer* 

(10) Superintending Engineers will bo expected to see, 
when they visit works or inspect the account? 
thereof, that due care is exercised by Divisioual 
- Engineers in classing materials as ‘‘ surplus ” or 
“ unserviceable." 

627- Th o orders in C. 1218 and 1219 do not apply to 
materials from dismantled works, whioh, if not required under 
C. 12G7, may be sold under clause (a), by the Sub-Di visional 
officer, wUUout-icfereuce to higher authority — the proceeds being 
credited to the work. The sale will be effected in accordauce 
• with C. 1220 to 1222. 


Id the cam of baildlngi for which capital and revenue accounts arc kept 0 12G7. 615- 
thc sale proceeds of old mUcriils should bj credited to llevenua, and a deduction H(“). 
of the whole value of the dismantle! po-tion should bs snado from the capital* M- 631 
coat, 

[r W D Cir bo 7 of 1010 B B file no. I7-JM-1I.] • 


to be incurred on the now one treated ns its capital value 


«nd C.12G7.C45- 
hited 11(c). 

The 

.iture" 


».r 


>. 1523 100 2, ditc! lbs 20tli Ju'j, 13.2 B. R file: 


>. I7B-39W., serial 


Unserviceable and Surplus stores. 


628 . It ia a standing rulo that ud nrtioles, whether of iho 
nature of Block, mo mite rials, tools ami plant, iostruroonts or 
furmtuto, arc to be nllovrci to remain in store ia nn incQiciont 
condition, oven though considered surplus or valueless. All 
Articles that mo reputable should bo ro paired and put into 
efficicut order at once. Ai tides th st canpot he rendered cfiioient 
or that are not worth repair should forthwith be reported 
unserviceable, but they must remain on the books until actually 
disposed of. 


C. 1 033-1041 
C. 1216-1230 


629 . On receipt of tfco ordcro of the Chief Engineer ^ * 2 -<5 

|US 5 el on tho Etumnarhing reports of the Superintending M Cl *» J* 16 
Engineers begirding the disposal of surplus instruments by 
rchstrilnuiou nithiu circle- or by return to the Mathematical 
Instrument dipil, the Divisional Engineer will take nectary 
a"tion for the «le pitch ot Iho articles no l on jer re [aired to tho 
Mathematical Instrument office, Calcutta, in accordance with 
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Unserviceable and Surplus stokes. 


Survey of 
India de- 
partment 
notification, 
dated 21-8- 

1907. 


rules 14 to 19 of tbe Survey of India department, reproduced 
here for ready reference 

****** 

(14) All Government instruments, when no longer required, should he at 
once dei,patched_ to tlio Mathematical Instrument office, freight prepud, aud 
at tbe same tune, under separate cover, a list of tlic instruments, deposited as 
'• no longer required” should bo sent on • * * form C. 

it is particularly requested that surplus in s tramont3 may cot be retained in 
any Government ofhee as they only deteriorate and become obsolete, while, if 
despatched as soon as they are r.o longer required to the Mathematical 
Instrument office, they can be overhauled, put into serviceable condition, and 
made available for issue to other officers requiring them. The Mitbeiaaticol 



nd list of instrument* 
is in tbe Mathematical 
ni. should not be mixed 
made to any previous 
are forwarded 
.ate! whether 
' . • not required 

rsunleie mote 


Matbcmatlcil 
st be prepmd 
■“Stcbcd by the 
ceiviug them 


■ often receive 

■ _ packing, all 

i ■ s ■ ■ ‘ ■ bj despatch- 

■ » ‘ • ■ ■ itched to the 

a distioctive mark and also a acrid number, which thoull be given to each 
pacVsgc of such consignment ; this information shonld be recorded on railway 
receipts or bills of lading. Every packsge ehoald conUiu a picking note giviDg 
a fulliist of contents and the address of the consignor. 

•**-** * 


c. i:gi. 630 . Whenever any surveying or mathematical instrument 

gets out of order, and' cannot be properly put to rights locally, 
it should he despatched at once, to the Mathematical Instrument 
office, Calcutta, freight prepaid, a requisition for “repairs” 
in Survey of India form B, being sent at the eatne time. The 
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•Unserviceable a.nb Scepius sTOneg. 
following rules of the Survey of India department; concerning Surrey of 
repairs of instruments are reproduced hero for ready reference.— 

* * * * * cation, dated 

(!0) All iimtruments sent to the MatbcnrUical Instrument office for Ito 21st An. 
ropair or adjustment should be dcupotobnl freight prepaid, and at the same gualj 19Q7, 


when * Urge supply ef instruments U likely to be wanted for railway « nr veya 
or other large project*, tho Maihcinatie.il Instrument ofiico should receive n* 
long prior notice uj possible of tbo probable number and description of article* 
rr qn red 

-M4\>rt/. — •--* *il«, ete,, nreto 

• • ■ ■ ■ •the address to 

■ • iriably bo speci* 

■ • • etc., are to bo 

dcpittfied by past tho name of tbo Post office, as well as of tho district in 
which it is situated, should be given, and wbau b) railway the nearest rail nay 
station should bcdistinrtly stated. 

(13) When .fs.-v:.* «»~v. 

or despatching • . ■ • s • 

nn “ invoice" 

anil returned w , ■ ' ' ■ ; • 

account" of ' ■ ‘ • s • 

Comptroller, li . • • • • 

la at tide OC, 


631. All serviceable nnd uneerviccable stores must, at tlio 
close ot tho year ending tho 30th September, be enumerated, 
cither in tho annual return of tools and plant, with or without j, 
value, or in iho mouthly list of materials at site of works in ^ 
progrc«s. x 

Divisional Engineers and Sub-Divisional officers should eco 
that tbo valtio of surplus stores is not fixed too high, as service* 
able materials avail.iblo must always be used up in preference to 
purchniing new articles. 

632. Manual form no. 130 provides tho statement for 
sanction of tho Divisional Engineer or of the Superintending J 
Engineer, whenever it is proposed to write hack to debit of 
stock, the value of materials held at eito of works. 

633. Tho reports prescribed in C. 1041 ami 1218 should c 1*73 
bo submitted whenever necessary ; hat a return of stock, tools 

and plant ("except instruments which nro dealt with under 
M. G1 J, Glo.ClO, G30] not likely to be required during tko follow- 
ing twelve months in Alantta! form no, 31, must also bo sub- 
mitted Under C. 1012 by each Sub-DivMonal officer to tbo Divi- 
sional Engineer simultaneously with the return of stock, tools 
and plant for the year ending SOlli September, in this return ' *" 
should be entered (<t) all t *» serviceable materials and tools and 
plant m hand [except instruments], including any articles which 
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C. 133 


C 1210 


c. not 
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Unserviceable -and Surplus store?. 

may have been already reported on under C. 1218, and (6) all 
surplus articles, i.e., all articles which though soiviceablo are 
not likely to be required during the nest twelve month?. It will 
bo compiled from the return prescribed in C. 10-12. Tho Divisional 
Engineer will add any divisional item? to tho return of the 
headquarters sub-division, and, alter scrutiny and amendment, 
as necessary, will pass oiders on such of the items as may 
come within his powers of disposal, C. 1219, and there if ter ns 
prescribed in 0, 1270, transmit the combined returns of his divi- 
sion to the Superintending Engineer. 

634. Tho Superintending Engincoer will pass orders 
on each return (i) for tho dispr sal locally under C.1219 of all 
unserviceable stores on .which orders have not already is-ued and 
of alhsurplus articles or groups of articles not worth, intrinsical- 
ly, more than Rs. 100, and (ii) indicating as "amiCable for 
transfer” all other surplus serviceable articles. 

635. A list of " surplus stares in the circle, comprising 
the articles marked -off by the Superintending Engineer as “ avail- 
able for transfer will then be compiled in the circle office on 
Manual form no. 31, and the divisional lists will be returned 


stores'^ variable for transfer will of course remain on the books, 
and must be properly cared'for until actually disposed of. 

636. The Superintending Engineer will have tho “list of 
surplus stores “ iu his circle printed at tho Allahabad Govern- 

He will 

■ i ' ■ ' - gineor not 

. . ■ . . • tho whole 

province will be printed and circulated by the Local Govern- 
ment to other Local Governments and. Administrations and to 
State railways, copies being also^ distributed in *the Irrigation 
and Buildings and Roads branched in this province. 

637* Experience has shown that if wornout and unservice- 
able tools, especially phaoras, hoes, picks, and shovels, arc 6oId by - 
auction, there is a great risk of their being substituted in course 
of time for good tools lent to contractors aud workmen. It is 
therefore often preferable to break them up thoroughly and bring 
them on to tho books by weight ac scrap 'iron for final disposal 
ns accumulations occur and opportunity ofTere. Tho cost of 
breaking them up is dobitahlo to tools and plant. 

Monthly Accounts. 

638. Add to the list of monthly returns Manual form 
no. 137 due from Sub-Divisional officers— 

(i) Coniolidited treasury receipt (Code farm no. 20P) 

(ii) Relnroof public building* rented and arailibla for 'rent (Cole 
form no, S2-Y). 
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Monthly Accounts. 


( vlit) Write back ordor (Coda form no. 17). 

(ii) Certificate of ontstacdinga against coutractor* belog covered 
eitbef by their security or ralaa of work done bat not paid for 
( Manual form no. 131} 

(*) Statement of actual cash receipts ant) cash payments into traaiury 
(Manual form no 138) 

(n) Works abstracts (Manual form nos. 126-127) 

< 539 . Regarding the reports of expenditure on contribution c.6^*tl. 
works (Manual form no. 140) duo with the divisional accounts, 
see &I 476. 

640. General — P. 4V. D. form no. 2 ia printed for use as c - 

a simple covering list to accompany eaob batoh of vouchers «.*■■«•» 103. 
submitted to the Accountant-General. ' / 

Civil officers' accounts. 

641. When the agency of Civil officers ia employed under C. 1458 to 
the provisions of M. 448 for the execution of works under Public l4G9 * 
Works control, funds will be supplied to them for this purpose 

either by (i) being allowed to draw cheques against'the letters of 
credit of an Executive Engineer named by; the Local Govern- 9 C.A.C., 451, 
ment, or by (ii) being appointed as an imprest-holdor* under 
an Executive Engineer. 

642. Civil officers must comply strictly with the rules in 
tho Public Works Code and this Manual in expending funds 
supplied to them for public works aud in accounting for their ' 
expenditure. 

643. The accounts of all Civil officers who are placed in 
funds under the rules referred to ia M. G41, will bo kept and 
submitted in accordance with tho rules iu O. MGl to I4G9, as 
amplified by the fallowing paragraphs. 

644. Civil officers appointed imprest-holders uuder 
C. 1460(3), will keep and submit their imprest accounts under 
tho rules prescribed in the Public Works Code and in M. 5G0 to 
CG3. Expenditure thus accounted for will be incorporated in 
tho nccounla of tho disbursing officer from whom the imprest 
is obtained. 

645- Ci~ :i 1 —*•-.*_*.• <• «.. f c<11 |,. 

a drawing acc f 

credit under C 

for funds, ip 1 1 ** 

the month preceding that for which funds are required. The 
Divisional Engineor will esrly in tbe last week of tho month 
authorize the Treasury Officer by letter, in Manual form 
no. 142, to honour cln-qae* drawn by tLe Civil officer daring 
tho month in question to the extent of the credit asked for. 2\o 
loiter of advice of this Authority having been granted will as 
n rule be tent by the Divisional Engineer to the Civil officer, 
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Civil officers’ accounts. . 

unless for some special reason-tbe full amount asked for cannot 
be placed at his di e posal. The authority lapses at the end of 
the month for which it is granted. The Divisional Engineer 
will supply the Civil officer with a cheque book on application. 

646. The detailed accounts of expenditure from funds 
obtained under C. 1460 are submitted direct to thfc Accountant-' 
General but the Civil disburses must, on the 25th of the month, 
furnish the Divisional Eugineei with a list of aliequea drawn to 
date during the month, and their amounts, on Manual form 
no, 143, for the latter to embody m his own accounts. No 
cheques should be drawn as a rule by a Civil disburser between 
the 25th and the end of the month. But if it is found necessary 
to draw a cheque during that period, information as to its 

, , number and amount must bn furnished to the Divisional En- 

gineer (by telcgiam if necessary), so as to reach him before the 
last -working daj' of the month closes. It is imperative that the 
M.A.R., 135 Divisional Engineer’s cash book should be closed absolutely and 
punctually on the last day of the calendar month, and tho 
omission of the entry ot a cheque drawn by a Civil disburscr in 
the divisional cash book of the month in which it was drawn 
causes confusion by rendering the accounts of the month in- 
, complete. , 

647. Every Civil officer who is supplied with funds, by 
means of a drawing account under C, 1460(2), will keep a cask 
look in Manual form no. 144, from which ho will compile the 
monthly abstract of receipts and disbursements prescribed in _ 
C. 1405. This account with the necessary vouchers, and with 'the 
lists of vouchers prescribed in M 018, will be forwardod by tho 
Civil officer direct to tho Accountant-General for disposal on or 
before the 7th of tho mODth following that to which it relates, 
the return of expenditure on stores purchased in India [Miscel- 
laneous form no. 127*11] being forwarded to the Divisional 

640. 1 iers in Manual form no. 145, 

to it, must bo submitted by . 

Civil disburses of the class referred to in M. G45 and 647 for 
ecicfc work on which expenditure is incurred during the month. 
The total given in this form will agree with the expenditure 
shown in the “ details of disbursements” on Code form no. 55B 
iu tho column “ during current month.” In order to secure 
this agreement, the total of the abstract docket will bo mado up 
of cash payments plus book transfer 1 ’,- eg., value of Forest 
department bills and materials supplied by Jails, as well as work 
done or materials supplied by any Government Workshop or 
other Public Works division. * - 

C. 81V, 649. The following nrc the special rules prescribed by the 

Loral Government for tlio guidance of Civil officers, whenever 
they aro entrusted with the oxcciuiou of Public Works of their 
departments by their own departmental subordinate agency 
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Civil, officers’ ACCOUNTS. 

without regard to the cost of each work selected for execution, 
being under or over'Rs. 2,500, but not exceeding Rs. 5,000 in 
ouch case. 

[O. O (P w D ) do. 310JW-1S8M, dats-l the 11th Decraber, 1015 

Glassification of works. 

Rule 1 — Petty Consteijction and Rspaies not excbedisu Rs 2,500 
EACH, 

(t) . , , *• a — i-. 

C. 1770 * ’ ' 

O. A. C , ■ ■ 1 • 

•PF*' • • ■ * 

page S ■ ■ 


Not* —In the esse of worVi end repairs which the department of Public Works mij be 
sailed upon to carry oat, the estimate will be prepared by Pnblic Work* officer* end prorleton ot 
lands made in the Public Work! bndjet estimate 

(«) F * - V •* ’ 


Public Work* ddptrtnjent. 

Rule 2 .— Woaxg co ST i so otee Rg. 2,000 each. 

Funds for * ' r — *■!—** n ~ 


c , A. C. TOlon- 
epptsdli DEED, 
aw. Item (o) 

carry it out, * 


Rule ■!.—{*) Ettimatcs for elait J. work* made oat by the ctrll officer, *h»ll 
ho prepared on the form* prescribed In M. 303- 

(•») Fatimaics f >r elan D works will inririahly b« prepared i a ti, 4 
Public Wotko department under tl»« toles lt> force. 

(ut) F»tb*|M falling under ef«»# R will be (object to the *cntlny 
and professional (pproral ot tbo Divisional Engineer, before idmioictiaf iv« 
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C. 943. 


C. 978. 


C. 884. 
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Civil officers’ accounts. 


Accounts 

XuU 5.— Tho procedure for obtaining funds and accounting of expenditure 
in connection with clan A works to be observed by the Civil officer shall ba as 
set forth in the following rules. 

Hvle 6,— The Civil officer shall forward his requisition for funds in Manual 
form no, 146, to any Fablic Work* Divisional Engineer who will draw the 
cheque or cheques required and handover tho same to tho agent of the Civil 
officer. 

IfOTt^AcwuuUueedcdlcr actual payment fluting th* month shall oujjbis included in the 
requisition printed as Manual form no. 144 


If otk —T hesa Altai's are necesBarj to permit of ea«y checkin the audit office, agxltirt the 
corresponding debits appearing in tho atveral divisional accounts lor the same month. 


itule 0.-r(I) The vouchers in support of payments will vary according to 
the circumstances under which work is carried oat (t) by dally labour, or (»») * 
by contract ; — 

(i) Daily lalour .— Payments will bo made on mngtor roll* ( Manual form 
no 124). Thcso vouchers will be filed in the office of the Civil 
officer and need not bo submitted to the Accountant-General with tho 
abstract docket [Manual form no 148] mentioned m rule 10. , 

(s») Contract.*— Payments may be made On bill forms printed as Manual 
forms nos. 121. 123. Miscellaneous payments being made on band 
receipt, Code form tto. 16. 

Tradesmen’s bills duly receipted may bo accepted as vouchers, but tho namo 
of the work and the authority sanctioning the estimate shall invariably be 
entered on such vouchers above the initials of the disbursing 'officer. 

Novi.— Etcolplso! officials ofth# Civil department through whom payments arc nudo tor 
work done or materials supplied are not to be submitted with the abstract aoconnts to the audit 
office. 

(II) In all eases whether daily labour or contract agency is era* 
ployed, the rxtent of each kind of work done shall be measured up details 
entered in tho measurement book (Mamial forms no». 117,118) and tho quantt- 
tics of work done recorded on the vouchor for payment, as explained In M. 6D7. 
Rule XO .— An abstract docket in Manual form no 143 shall bo prepared 


form no. 55-0). 

The abstract docket (Manual form no. 148,) with all necessary vouchers will 
be submitted direct by the Civil officer to the Accountant-General along with 
the monthly abstract account (Coda form no, 65-B) referred to in rulo 7 above 
Enfoll. — Immediately on tho completion of a work coitmg between 
n i n mr, ..i n, r • * • oa t by hie "departmental 

■ • • " a ■ ■ hroct to the Accountant* 

1 ■ ■ verification the Account* 

■ ■ t » * • » . authority for record. 
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ClVII. OFFIOERB' ACCOUNTS. 


650 . The completion bills (Code form no. 65-A) prescrib- 
ed in C. 14CG will be submitted by the Civil officer to tlio 
Accountant-General direct. Such bills ore required for nil works 
carried out by Civil officers excepting those oxocatod from 
imprests held under C. 14GO(3). They constitute tlio completion 
reports, vide M 411 (c) note (3). Aftor final audit the Account* 
put-Geuerol will transmit thorn to tlio office of final record, i.c., 
that of the authority who sanctioned tho final fair ostimato for 
the work, vide C. S24. 

Nora— (!) In complitfon bill) (Corto form no 13 \) nopaftaJof tho form under "ircnfrt 
corerlnf the ibore (tfenilitarr,** ihouM bo onterod tho drtoll.pt •dun! Ci['Cm!ItUn> by lab beiilt 

of estimate. " 


CAccoontiot^eomf* Cir. no. W.Jf J#, rfat.J Ihc 7lh Pcctmlcr, 1013 J 
Kor* — (:i in I be caw ol Jill worbi "tho esllraitol mine ol esnvlcl labour (11 tnr) employed on )I 40 1 
• work’’ tboulj be ilioiro it • lemnto Item, afur tho "JoUlI. of eipenJIturo" to the completion 
bill (Co<to form no 

651 . Civil ofiicors will obtain all forms necessary for 
keeping their accounts in the milliner above indicated by indent* 
ing direct ou tho Accountant-General for Codo forms and the 
Government Press, Allahabad, for the Manual form*, fmprost- 

boldcrs should be supplied witli imprest cash books and forum *■ 

of vouchers as necessary by the Public Works officers from - 
whom they hold thoir imprests. £, ^ 

Charges for establishment and tools and plant. 

652 . Percentage charges on account of catabliJi incut will 

ho adjusted in the schedules of expenditure against .the grants £ 4 r (note).*' 
concerned, in which full particulars shall bo given showing how 
the amounts arrived at arc given — vide 0. 1885-1. 


Non.— in rog»M to Local funds (District Boart.J tha ndjuitmcnt I* effected monthly, bclni? 
ono-t*e[fth of tho innoal contribution fl«4 by Local GOTcromcnt tntho Loral Bfll-OormiiDcnl 
aopirtmcot and communicated by the Accoontjot-Gcncral. 3* 7 

{ 0. D. JI., IV 23 Local Bill Oorersment ootilcotlon so. H-II 63,[date<I 2Sth March 1020. 
IS. . 

.. 653 . Tim percentages chargoablo to Iraper/ul funds 
(including Military works] aro, under C. I8S5, for establishment 
21 i pccccQt. and for tools and plaut 1$ por cent, on the outlay on 
works and repairs (excluding items named in C. 1885, clauso 
VIII). 

Not*.— I n th» cnaa of a jrork whsro tha laperTiilon required la naaltin companion irith th« 


c. neo. 


• ■ - u. it ni 

65*. lu the case ol contribution works tu which the no - 2431 w 
Local Government directs tho levy ol charges for establishment : 

and tools and plant at a lower figuie than that laid down in 
G 1885, rules (I) and (IV), tho percentage levied shall be dis-_ . 
tribnted tbu3 s~ - 


- It par cent, for Account* e*tat>h*liinent creditable to, “18— General 
Adcoiaittratloa’’i 1 pee cent to ‘'45. Vrenocinl — tools and .plant, “nod file 
remainder to *' 46 . Provincial— establishment." ' 

J 2Tot».— W hen n»r*t««tIoo In ths Momry of chargo. for establiahuaaol »ua tool. »nj plant ti 
crl’WJb/tUiLeJilGmrjsiiMt.thepsrooataarJjpwiwlbollaC 1333, thoUbtlerlad. x , 


11.70, 


>V^ . 


M 302,307 
B R file no. 
ES63-1M. 


C 1807. 


0.1624. 

C. 1314 
C.AC., Z43A 

(2)(D. 


C. 1821, 

M.A R.,201- 
203. 


C. 120C-1301 . 


0. IS03- 


C. 1803. 
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CHARGES FOR ESTABLISHMENT AND TOOLS AND rLANT. 

, 655 . Percentage charges for establishment and tools and 
plant are only to be asse'Sed on items of actual work done by the 
Public Works department and not on mere payments mode 
(Manual form no. 70). 

The items of expenditure on which sucli charges are inadmis- 
sible aro mentioned in C. 1855, clause IX. 

An example showing how such charges are to be levied is 
given in Appendix 35 referred to in M. 307. 

Transfer accounts. 

656 . Transfer transactions of the department, viz., 
between divisions of the same branch in the province or outside 
the provinoe and between different branches of the department, 
should bo dealt with as laid down in 0. 1307 to 131G; but 
transfer debits fiom Civil departments, such as (t) the Forest 
department for supplies, (»i» the Survey department, (tit) tho 
Jail department (for material or for convict labour) ; (iv) the 
Mathematical Instrument dfipfit at Calcutta, or (v) tho Revenue 
department (for compensation paid for laud), are nob to be 
accounted for by the Divisional Engineer till intimation of tho 
same is receivod by him from tho Accountant-General. 

657 . Applications to the treasury for remittance transfer 
receipts should be made on Provincial form no. 155. 

Suspense accounts. ' , 

658 .. Tho records of the suspense transaeti me of the 
division will bo mnintuioel in thd rogijtcr of suspense transac- 
tions, Codo form no. 30-C. 

Registers. • . •• 

659 . (a) The registers of -works (Codo form no. 30- A, 
Parts 1 and II) will be maintained, in divisional offices in 
Separate volumes for each sub-division. 

[AccoaEtant-acoanraclrcolar co. W M-9, dated tho 18th May. 191 1] 

( b ) Divisional Engineers may require Sub-Divisional 
officers to maintain «oparato registers in their offices, and in such 
cases tho register* will be posted up from the completed work 

abstracts returned by the divisional officer ' ’ ■ . 

tAceoontant-mneni’i circular na W M -45, daU.1 tha 9th Janoiry.MH ] 

660 . A register of sanctioned estimates iu Codo form 

no. 41-C, must be also maintained io the Superintending Engi- 
neer’s office for all original works under Public Works control 
and for all repairs to be carried out -by Public Works agency, in 
his circle, vide M. 102, 823.] ’ 

661 .. Every Controlling officer, as defined in M. GGG must 
maintain a rentier of appropriations in Codo form no, it~J. 
for all funds and works under his control, vide SI* 700. 


Chapter XII.— Budget Rules and Annual Reports. 


(Dealing chiefly with Chapters XIV, X VI, XVII and XVIII 
of volume II of the Public "Works Code.) 

Tara. 

Estimate for repairs not to in* 
elude n*w works ... ... 725 

Increase aod decrease 'of budget 

grants ... 7 2Q 

Anneal report on bridges on 
metalled roads i„ ... 727 

Adminiitration report ... 731 

Works constructed by private In* 
dividusls ... ... 746 

Annual ropojt on Naini Tal ... 749 

Annoal report on lbs Kaiiar 
Bagb at Lncknow ... 750 

Anneal report on the Residency 
buildings at Lncknow 7C1 


General roles. 

662 . All expenditure inaurred on public works, as 
recognized in the Public Works Code, is chargeable to one or < 
other of the following fufids, vis.; — 

33 Fammo Relief, . t 

35. Froteetivo Irrigation Work*, 

45. Civil Works— Imperial; 

43 Civil Works— Provincial, 

47. Military Works— Imperial, 

and ajbudgot eatimato ir prepared annually for each of the above' 
funds by the Local Government in the Public Works depart- ( 
went under tho rules laid down in chapter XIV of volume II 
of the Code. 

The cost of special ealsbli’liTnents employed iu the prepara- 
tion of programmes of famine relief work*, irrespective of the 
nature of tile works included in the programme, when incurred 
in the Buildings and Koads branch, is adjusted under transfers 
for incorporation iu the accounts i*f the Irrigation branch against 
the budget estimate for “ 35. -Protective Irrigation Works” which C 
is prepared m that branch. 


Tara 

General rules . _ CCS 

llcads of departments sod Works 
administratively controlled by 
each ... ... C73 

Preparation of budget estimates .. 074 

Expenditure against budget allot- 
ments ... ... 690 ; 

Appropriations, to appropriations 
and transfers ... — 701 

Reserves • ... 716 

Accommodation for travellers end 
inspecting officers ... ... 721 

Government property 10 Direction 
offices .. ... ... 724 


X 177*. 

1783. 

B. *R. flj 
no. 41611, 

. 1959. 


20S 


M 443,458. 


M. 413, 458. 
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General Ktjles. 

663 . The following ^ules regulating the control aud powers 
of district boards in the matter ofpublic works, and the nature of 
works which cau be carried out by the b sard’s own ugency, are 
extracted from Local Self-Government department notification, 
no. 207/IX — 82, dated tbo 2$th March, 1916 (paragraphs 11 
and 12) 

% * * * * 


til) Tbe bosTd rtrt't maintain anfl control all public roads in tbo district 
other than roads maintained by Government (in any department) Or by canton* 
mont authorities, mnmcipal boards or notified area or town area committees, - 
ail bridges and Calverts, inspection bnugslows, sarais, and psraoa on inch 
roads ;.«11 the baildings of schools, dispensaries, and other local institutions 
under its diroct management , and its on a office building , 

(12) Tho following works shall be carried out by a board by its own 
agency 

(1) tbe construction of any new work junder its administrative control 

net exceeding Us 3,000 in coat provided it is not subsidiary to a work 
in the charge of the Publio Works department, 

(2) an addition or alteration to any work of an original value not exceed. 

ing Re. 3,000 winch is under its administrative control, without 
regard to tbp agency by which it was constructed , 

(3) the maintenance of onmetalled roads with their accessories, provided 

that m the case of large budges situated on these roads the board 
- may apply to tbo Commissioner for the mainteuanco of sueh bridges 
by the i*ublic Works .department : the Commissioner may then 
represent such cases to the Superintending Engineer for the orders of 
Government; 

(4) tbe repairs of all woiks of tbo classes mentioned in clauses (I) and (2). 


or Indirectly by the TubHc Works deportment, existing arrangements will cc . 

board msy also arrange with the Pnbiie Works department that the latter will deal not only with 
the roads but also with the bungalows upon them. 


664 . Agency. — l?he agency by which a work is carried 
out must bo distinguished from tho" eajccutu’fi' control under 
which it iB placed, 

665 * Works under Public Works control, i.e., fo^ which 
provision of funds has been duly passed in any of tbe sanctioned 
budgotB of the Public Works department (C. 1499), are usually 
executed by the atjenCy of the Public Works executive establish- 
ment, but in certain cases detailed in M. 448, C. 828, “other 
agency” ia, with the sanction of the Local Government, employ- 
ed. In such cases, although the agency is furnished with funds 
through the Public Works department, and the expenditure is 
accounted for under Pnblic Works department rales and audited 
by tho Accountant-General, vide C. 1458, 19-17, the executive 
Public Works department establishment has no concern with tho 
execution of the work or with tho expenditure. It is however 
available for giving advice when called upon to do so, and in 
special cases prescribed by tbo Local Government fe g., certain 
jail works, M. 4601 it is responsible for inspecting and issuing 
instructions in regard to works of this clues. 
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General It u EES. 


Snob buildings as aro constructed by “ other agency ” under , 4 ^/ 3 ^°^ 
M. 44S and buildings which, though constructed by tho Publio D0 . ls’Bhir- 
Works department and hitborto maintained by that department, tbana iHtv 
nfe added to or altered by “ other agency ” trill, from tho date wah )’ 
of 'construction or of alterations and additions, bo maintained by jj n f,i 0 n0> 
the department under whose agency tho work is carried out. 18 M- 1 -W. 

666 . Controlling officer.— This tortn is used to denote the-' 
officers and public bodies who aro responsible to Government . M, 385(C) 
for tbo due appropriation of the allotments in the sanctioned 
Public Works budgets, or of the reserves entrusted to thorn, 
for works and repairs to be oxecntod by the agency of 
the Public Works department. Thus in regard to funds for 

original works in an Imperial or Provincial department the 
Head of the department is the “ Controlling officer " for that, 
department. In regard to all funds for repairs under Public 
Works control the “ Controlling officer ” is tho Supcrin tend ipg' 

Engineer, ei *■ T ” ** ’ " * ' 1 " 

ment and Mu , 

General of I 

of Land Records and Agriculture, Commissioners of divisions, 

Cantonment Committees, and Municipal Boards aro tho ‘‘Con- 
' trolling olficore” for repairs provided in Public Works depart- 
ment budgets and carried out by their respective agencies. 


667 . Funds. — The following briof ontline of tlta process 
by which fuuds are provided for the oxccutiou of Provincial 
public works explains the torma "grant,” "allotment,” 

“ appropriation “ rc-appropriation,” and “ transfer ” as usod 
in this Manual. 

668 . After consideration of the do'lails of budget demands 
for the coming year the Local Government in the Financial 'de- 1 
partment decides tho amounts for adoption under u 46. Civil 1 
Works, Provincial," and these aio taken as tho budget grants.* 
for tho year. 

679 . The provision for individual works or items of ex-’ 
panditure ns entered [in the u final issues" of tho Imperial and , 
Provincial budget estimates, are called the 11 budget allotments” ^ 

670 . Appropriations, Re-appropriations, and transfers. 
The specific assignment (after a budget is finally issued) of an 
allotment to the work for which it Is allotted in the budget osti-. 
mate, or of a sum from a reserve to a work, is called an; ".appro • 
prialion?’ The specific assignment to a work of funds - which 
kavo been already allotted or appropriated to another work is 
called a re-appropriation’ 1 Ro-asdgnments of funds already 
appropriated against an eslimato to one superseding it, gji<J 
changes in tho distribution of funds between one " agency” and 
another, and in the distribution of reserves betwoea Controlling 
27 
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General Rules. 

officers, or between major heads of classification are called 
,{ transfers.” 

671. No expenditure on a work can be passed by the 
Accountant-General as unobjectionable until an appropriation 
or a re-appropriation of funds sufficient to cover it has been 
mado by proper .authority under the. rules in M. 090 to 720. 
The mere intimation in a letter that a grant or an allotment has 
beeu provided is no authority for incurring expendituie. Tn all 
cases an appropriation ora re-appropiiation is necessary, C. 1875.. 

672. A«signmentj by the Financial department for works 
chargeable against Provincial funds as well as a-fsignracnts by 
the Government of India for Imperial works, and allotments by 
tho Director-General of Posts and Telegraphs and the Post- 
master General for minor Imperial works, are not appropri- 
ations and rnuet not be accepted as authority for commencing 
the Works. They are treated as additions to the Public WorkB - 
department budget grants, pending formal appropriation by the 
Local Government in the Public Works department as soon as 
the estimates are sanctioned. See also“M. 726. 

Heads of departments and Works administratively 
controlled by each. 

673. The following echedule details the various Imperials 
and Provincial departmental. Heads and the classes of works 
under their respective administrative and financial control 
[corresponding to the ^classification detailed in M. 391J. With 

a few exceptions (specially indicated), each departmental Head 
corresponds direct with the Secretary to the Government, 
United Provinces, Publio Works department, on all matters 
relating to the budget estimate for original works of tho classos 
for which he in responsible aa indicated in this schedule. 


Major head. 


Sersiee head. 


Bob-head. 


Oesbbai. OrnCBSs Cowuuroiso Dmaioita. 

{^<11 corretpondence regarding budget e and fundi hhceen General OJfieert 
and the Local Qocernmeni it carried on through the Superintending 
Engineer of the circle). 


I tn p e rial— 
M 1 11 1 a ry 
Work*. 


All Imperial— Military work, unler the altninlstrativ® control 
of the Military authorities, aa detailed la M, 391 (ioelqJlag 
"Original work* " connected with eaeamplog groaodi, atore 
depfita. and wetli, whoa eonitrncted for military purpose* 
from lmi*rlsl funds). 
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Heads op departments and Works administratively 

CONTROL!/ FD BY EACH. 


Major bead. 


Service head. 


Msin bead. 


Sob-bced. 


Tub JwspBcroB'Oi.'fnjir or Tobzsts. 


Imperial— I Any military building ondcr the, admlniitratlfo control of the 
Military 1 civil authorities occupied by tbe Forest dspartmoot, 

Worki. \ 

T ns PsincipAL, Fossar Coizzos, Damn D/w. 

Imperial— I Civil buildings ... I Forests ... I Forest College buildingi. 

Civil Works. | ) 1 

Tub Pbesidkxt, IIesbabci: Institute, Deuba Dus. 


Imperial— 1 Civil buildings ... I Forests ... j Forest Research Institute. 

Civil Works - 1 1 1 

Tug Coummjiobbb o» Nobtubbs Isbia Saw Bbtetoh. 


Imperial— Any military building under the Administrative control of lb# 
Military civil authorities occupied by tho Balt department. 

Work*. 


Civil buildings 


Salt 


Ail buildings. 


Thb Omuu Aozbt, Bbitabbi Asssct. 


(All correspondence reyarding budgets and funds be fasten the Opium Agent 
and the Local Government is carried on through the Board Of Revenue, 
_ United Provinces.) 

Imperial— I Any military bnilding under the administrativo control of tbo 
Military i civil authorities occupied by tbe Opium department. 

Works. I 

Imperial— Civil buildings ... I Opiom I All boildJog*. 

Civil Works J ( I 

THE DtBBOTOB-GESBBAL OV POSTS A5D TXLBOBATHS, 


Imperial- 

Military 

Works. 

Imperial— 
Civil Works 


Any military building under the administrative control of the 
civil authorities occupied by tbe Post or Telegraph depart, 
ment. ' 


Civil-buildings ... i Post offices 
I Telegrspbs 


All building*. 


Tub A o eicultub At Adtisbb ro tub GoTXSXUKrr or ijro’rjL 


Imperial— I Civil buildings 
Civil Works I 


Minor departments! Imperial laboratories. 


Tub Dibsctor-Qeseeai. or Ob sbbtaiob ib s iiv Irdia. 


Imperial — 
Military 
. Work* 
Imperial- 
Civil Works. 


Any military building under the administrative control of <6* 
civil authorities occupied by the Meteorological department. 

Civil buildings ... I Meteorological ob* | All buildings. 

• I servatoriea, I 
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Heads of departments and Works administratively 
controlled jiy baoii. 


Major head. | 

Servica toad. j ' Main bead. ’ ’ Sub-bead. 

Toe Dibeotob Gbrebal op Ikdian Medical Sbotiob. 

Impend — 
Military 
Works 

Any military bnildiog under tbe ndministi ativO control of tba 
'civil outhoritics occupied by tba Indian /Medicil Service 
department. 1 

Imperial — 
Civil Works 

Civil buildings M | X-llay Institute at [ h 

I Debra Dun > All buildings. 

| Any other buildings[ 3 , ‘ 

TtlB SurBaiRTEROCRT OP TUB TBIGOYOJIETIIICAL SUBVBY of iKDt A. 

in perul— Mili- 
tary ffdrli 

Any military building under the administrative control of tba 
civil authorities occupied by tbo Survey of India department. 

Imperial— Civil 
Work*. 

Civil buildings ... | Trigonometrical 1 All buildings, 
branch office at j 
| Xluisooree, Debra I ‘ . 

1' Dun district [ 

Tub Sbriob Ootsbsjiest Irspectob op Railways at Lbckrowi 
I mpeual— MiH-1 Any nlilitaiy building undir tho administrative control of tlio 
tary Works civil authorities occupied by tbe department of tho Government 

Inspector of Railway s. f 

Imperial— Civil 

Works | 

Civil buildings ... 1 Minor departments] Office of tbo Government 
! * 1 Inspector of Railways 

l at Lucknow. 

Imperial— Civil] 
Works. | 

TnB AccooKriKr-GERBBAr.. 

. Administration ... I Treasury and Car- ] All buildings, 

I reoey buildings. | 

TnB Chiep Seobeiaby to Goyebbueht is toe Gerecal d EPAnrirEST. 

Imperial— Mill 
tury Works 

Any military building und -r tha ailaiioutratlve control of tha 
civil authorities oec ipied as resulsoces for officers of the civil 
department for winch capital aud rsveuaa accounts arc main- 
tained. 

Imperial — Civil 
Work s ( 

-Civil buildings .. Ecclesiastical .. Residences for chaplains. 

Provincial — 
Civil Works. 

Diito . Departments con- Residential buildings for 

cerned. ‘ civil officers for which 

' cspital and - revenue 

accounts arc kept ap. 


Seceetabiesto toe Local Govebsmert. 

Im peri*] -Mili- 
tary Works. 

Any military building under the administrative control of tho 
civil authorities occupied as residences by officers of their 
tciicetire depirimcnts, for which capital and revenue accounts 
aro not kept up. 
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Heads op departments and Works administratively 

CONTROLLED BY EAOII. 


Major head 

Service bead 

Alain bead. 

Sub-bead. 


Sicbetabieb to the Looal OVEBIOlSSr. 

Provincial— 

Civil buildings . . 

Depsrtmeirf >n- 

Residential buildings for 

Civil Work* 

csrned, 

which capital and 
revenue sccoonts aro 
not kept np. 

The Commasdast, IurzsiiL Cadet Couts, DBnnA Duir. 

Imperial— Civil | 
Work*. | 

Civil buildings | Miscellaneous ... | 

CoittnasroniBs or Divisions. 

Imperial Cadet Corps lines 
at Dobra Dan. 

J in penal— Civil 
Work*. 

Civil buildings ... 

Ecclesiastical ... 

Churches and oped ceme- 
teries. . 

Provincial— 
Civil Works 

Ditto 

Administration . 

6 

Lock-ups dotacbed from 
jail and police build, 
ings 

Additions and alterations 
to existing treasuries. 

Ditto .. 

Ditto 

Minor deportments 

Museums and scientific 
institutions. 

Ditto ... 

Ditto ... 

Ecclesiastical 

Churches and open ceme- 
teries. 

Ditto ... 

Ditto 

Miscellaneous ... 

Provincial charitable ins. 
titutions. 

Ditto .1 

Communications... 

Ferries 

All public ferrlos. 

Onto 

Ditto .. 

. 


Ditto ... 

Miscellaneous 
public improve- 

Improvements in 
tonne 

Town halls and public 
libraries, public offices 
and rooms, city walls 
and gates, public parka 
and gardens, and other 
general improvements 
of a provincial char- 
- acter. 

Ditto 

Ditto „ 

Water supply .. 

Lakes, reservoirs and 
tanks, wells, rivers, 
and weiu. 

Ditto 

Ditto 

Sewage, drainage j 
and protective ; 
works j 

Provincial drainage eats, 
provincial bunds and 
ambsnkmonti, provin- 
cial fencing. 
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Heads op departments and Works administratively 

CONTROLLED BY EACH. 


CONSEUVATOES OF FoMSIfl, 
I Civil buildings ... j Forests ... 


The Board of Revekue. 


All buildings is charge of 
the Public Works do* 
partment cxcoptForest 
colleges and schools. 


Imperial — J Any military building under the administrative control of tho 
Military works.] civil authorities occupied by tho Revenue department. 


j Civil buildings | Opinm 


Proviuclal — 
Civil Works 


I Administration ... 


r All buildings (see the 
note under tho Opium 
J Agent, Benares Agency). 

I Land Revenue buildings 
- (including tho Board’s 
office). 

Excise buildings. 


TnB PRIVATE SECRETARY. 

1 Civil buildings' ... 1 Administration ... 1 


The Dibeotoh of Lawd Records ahd Aantctri/rDiiB 


Imperial — 
Military 
Works. 
Provincial- 
Civil Works. 

Ditto .„ 


Imperial — 
Military 
Works. 
Provinoial — 
Civil Works 


Any military building under the administrative control of the 
cltil authoKtie* occupied by tbo department of Land Itocords 
and Agriculture 

1 ’Agriculture" ... J Patwari schools. ^ 

Experiments^ farms. 
Botanical gardens 
Traffic registration posts. 

The REOisrnAit or the Ilian Court. 

Any military building in the North-Western Provinces under the 
administrative control of tho civil authorities, occupied by the 
Judicial department. 


Civil building* ... 


Law and Justice.^ 


Itlgb Courts and District 
Courts, North-Western 
Provinces 

Suitor’s sheds in the 
compound of ditto 

Pleaders’ chamber* and 
subsidiary buildings 
attached to ditto. 

[Circuit and Sessions bouses 
in the North-Western 
Provinces. 

Ca'utonment Magistrates* 
Courts, North-Western 
Province e. 
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Heads op departments and Works adjiintbtbatiyely 


contbou.ed by each. 


Th« JcDICIIL CoiJL'ISStOSEE OF Oc»n. 

^SSST A 7f Sf'Pt ba o Ji0fr 10 0aJl1 1,10 ^™lnt.tr.tir e control 
~ SJiV. eU ' oce,, r eJ by the Judicial department 

'cSTwfea. ClT,U ° 5,J,nBS - The J„ai ci , Commit 

• i oner’* Court, Luek- 

l>i.ir ct Colrts. Oadh. 

^nitnrs’ shed* in (he 
compound of ditto 

chambers ■□,{ 

| mbiidiary building, 

| sitsebed to ditto. 

. . Circuit and S«,i 0Di 

hoiuct iu Oadh. 

Clntonmcnt Magi,- 
I iratot* Courlt in Oodb. 

Tdk IssrrcroE-aruH.il, os Tatsoxs. 

v An J “Uttary building undir the admSnlitntire control of th„ 
M£.Ur, Work, cml >utboritici occupied by tbs Jail dep,-tment * * * th 

Safe; - 

other jail build- 
*“«•» including the 
In,pector-C« n e ral . t 
office, and Jock-op* 
attached to jail,. * 
Tns Issp*ctob.Ok\*eii os Pouch. 

) Any military building nuder the administratis* control of 
Military Works. e ,»H authorities occu nied bv the p„k,„ .i 'I; ,al of th ® 


Imperil] — 
Military Work*. 
Pronoun! — 
Cml Work,. 


Imperial — 
Military Work*. 
Provincial — 
Cml Works. 


civil authorities occu pi ed by the Police department* ° f lb<! 

Cml building. ... Col,™ ... ill build,,;. (i ncMia . 

the Inspector-General's 
office and all lock-up, 
and hoipitai, attiehed 
to police buildings). 

Thb Dntzcron or Prntio Isrrnrciios 
I Any military building under the administrative control of th* 
cinUutborihc, occupied by the Educational department ^ 

| Cml building* _ Educational ... Goremment college.. 

Gorernment school, • 
The ‘Thomason College 
Roorkee. 6 ’ 

Normal school*. 
Industrial school*. 

Model Girls’ school a 
Technological Institnte 
»t Cawnpore. 
Reformatory pchool*. 
School at Amroha. 

School at Hathras 
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Heads of departments and Works administratively 

CONTROLLED BY EACH. 


Major head, j Service head. 


The Ikspbctob Gcsbrax. op Bbqisthation 

Imperial— Mi- Any military building under the administrative control of the 
litary Works civil anther’ ties occup.ed by the Registration department 

Provincial—. Civil buildings .. I Miscellaneous .. j Registration buildings. 


Tub Ibsfeotob-Qinbbal op Civil IfosPims. 

Imperial — Mi- ■ Any military bnilding under tho administrative control of tbo 
litary Works civil authorities occupied by tho Medical department. 


Civil bnildings.., I Medicil 


Imperial— Mi- 
litary Works 


Medical colleges and 
schools. 

Provincial lanatle nsy* 
lams, 

provincial hospitals and 
dispcussriea (including 

I mortuaries net attach- 
v ed to local institutions). 
Provincial laboratories. 


.Tnn Onm Esoisepb, BriLDivas ahd Boabs bbafcb. 

I i- I Any Imperial military works [» 3 dciailcdin M. 39 tj which are not 
■ha I under the admlbutratlvo control of tbo military or civil author- 


Imperial -Mili- 
tary ffortii 


Civil buildings ... Minor departments The residence lor tbo Ex- 
Auilv of Kabul ' 

■ - The Office of tbo Senior 

i, 1 _ Government Inspector 

, Of Railways, Lucknow. 

Ditto __ ... Administration,* Secretariat offices (in* 

cloding the Acconnt- 

* - 1 * ' aot-Oenenil’a office). 

Ditio ... Miscellaneous Prlotlug (rms build- 

' ‘ ' inp*)- 

SPEEBIITTERDIXO BrOIBEEBS 

Any military building under tho administrative control of 
the civil aathdritiep which ere unoccupied, or oecapicd a* 
residences by privato-iatUvidnala. 

Hole — Superintending Engineer* alia collect from Oe ru- 
ral Officer* Commanding Uirin^ni and include 'tji thtir 
l udjet c*t mate* particular * regarding Imperial— Military 
Work* under the adminulrativ* eontrol oj the Military 
autlortti**. ' I 
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Heads or departments and Works - administratively 


CONTROLLED RT EACH. 




Main head 

Sub bold. 

Tm\ mciiil— Civil 

Civil Lml Jin pi ... 

Minor il ip irtmenti 

Monuments includ- 

Worts. 



log oljietl ceme- 
teries 




Ant Iqui tie r 1 nolud- 




ing buildings of 
architectural and 

1 



historical interest. 


Ditto ... 

Miscellaneous ... 

Prnvinciil — Publ i c 




Works buildings 

Ditto 

Comonimeation* 

Metalled roids ... 

Renewals, main- 
tenance, bridge* 
#nd culvo-ts, ins- 
pection bungalows 






and other build* 

Ditto 

Miicellsneoas pob- 

Sews go, drainage, 
and protective 
works. Y 

Provincial naviga. 

f 

lie improvements 

tion works. 

Imperial and Pro- 

Communications 

Arboriculturo ... 

Arboricnltural oper- 

Tincial. 



otioni on I’royin. 



cial nnd Imperial 
loads 


Preparation of Budget Estimates, 


674 . The budget estimates drawn up for the use of the 
Local Government must, under the rules laid donri in C. 1812 
to 1845, be in full detail for every work and unit for tho execu- 
tion of which a separate estimate has to bn prepared and sanc- 
tioned. ThesQ details aro consideicd necessary for the jnoper 
financial control of the work and expenditure in progress, and 
must be prepared according to tho classification in M. 301, which 
is based on appendix 22 of volume III -of the Public Works 
department Code. 

675 . (I) Forms of hvdget estimate — Each budget estimate 

i/i divided into five parts with appendices. Rules for'guidance ""C. 181 P. 
in the preparation of Part W I (original work«) and of Part (») II 
(repairs) are given in C 18]8 to 1830; Part III (establishment) 
in C. 1837 to 1842 ; and Part IV (tools and plant) in C. 1843, 

1844. _ \ 

(II) The manuscript budget estimates submitted by Heads 
ot departments, Commissioners of divisions and Superintending 
I.. f orro8 (f ) i ss ued willi G. O. 

* ■ " the 1 7th Ju’y, 1911, con- 


l«, tUmuilona uo 111 tolSS 


.28 
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Preparation op Bodgi et Estimates. 

(Manual farm no. 161).— Budget estimate of iitmt of sanctioned expenditure. 

(i) Item* of expenditure to bo incurred in tbo budget year on “ original 
tooths ” likely to remain incomplete at end of the current year. 

•(ii) Items of expenditure under “ repair*” for tbo upkeep of roads nnd 
buildings to which additions nave been carried out or which have 
newly been taken over by tho Public Works department, tho financial 
effect of which bas been considered in connection with the demands 
of the budget year. 

Item* of expenditure under '• establishment ” including sums 
required,! c„ Bilaiies on incremental scale, also for variations m tbo 
nmoont for travelling allowances and other items of office contin- 
gent charges (C A C , 155). , 

(Manual form no. 162).— Schedule of new expenditure. 

I. — RsCtfREETO EXEENDITCEE. 

•(i) Repairs.— Items of expenditure for upkeep of buildings and roads 
newly constructed. 

*(ii)-Zb<aJli*Xme»<.— Items of expenditure in connection with new per- 
manent establishment sanctioned or proposed, or increase In pay 
and allowances of existing parmanent establishment, but excluding 
charges on account of salaries on the incremental scale which 
tbould ho shown in Manual form no 151. 

“ •(«!) Toole and plant — Itoma of expenditure for epkeep of newly 
purchased machinery or tools and plant. _ 

(Manual form no. 153).— Schedule of new expenditure. 

, n.-Nos-RECtmntso ExrEsbmniE 
(0 Original worhs — Items of expenditure for the construction of all 
new bmldiogs, roads, etc., and special repairs to newly purchased 
buildings, also lump amounts at disposal of Heads of departments 
to meet unforeseen demands for petty works 

•(»>} Repairs. —Amount required for special repairs not entailing any 
yearly expenditure for upkeep. 

•(>ii) Establishments. — Amount required on account of temporary establish- 
ment for short periods. 

•j(t) Tool* and plant. — Items for which bo extra grant for repairs or 

upkeep will be needed. 

•(Manual form no 154) — Distribution of the' Provincial establishment 
charge t proposed for expenditure an the budget gear. 

•(Manual form no. 155). — Statement showing the numerical strength of the 
sanctioned establishment in each circle, divisional and sub-dintional ofiee. 

■(Manual form no 15G;.-— Disfriiufion of the charges under tools and plant 
proposed frr expenditure in the budget gear. 

•(Msnoal form no 157).— Abstract budget estimate of" rcecnut" under Ciril 
'If’orhs— Imperial and Civil (Torhs—TroV ineial. 

• (Manual form no 153).— Statement showing the savings anticipated on the 
grant* saaafioaed <» the current year’s budget. 

Sort — (1) ThsenpsrtslendloelEarioeera alow will collect ani ratra't to GirfreraMit In 
tbe Fablie Worts departmenttho laPyasUca la connection with item* merlfd wilt an asterisk •. 

Manual Iona nos -iC£nd iiAhil! Is prepared acpvntilj lor p irmmtl and tenpererj 
e-UWi'biasrit In each clrrls. 
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■ PREPARATION Of BOOOI.T ESTIMATES. 


Non — f?} Along with ih« manuscript budget catlnntc*. rseh Superlnt ending Eeglneer ltd (1, O. (F.M 

tbs Sanitary Engineer, will submit In Hi* following lora lull particulars In respeol ol Ice* n I n 

lerlahlc lor (I) contribution, end fi) sanltiry anJ drainage work*. Separate statements being V ‘J- 
mbmitted tor cadi of thetwo c!arw» ol work* — 


Name of work 
(Here enter all work* 


4 work* likely to U 
undertaken in 

budget year ] 




67A/0D-1 
1915, date 


676 . Along wttb the budget estimates and sfateinonfcs pres- 
cribed in M. G75-, Superintending Engineers will submit for tfteir a 0 vv 
respective circles, eoi.octed copies of the under-mentioned D)no lgji 
Appeniicc*. - ’ 

Appendix I?.— Dettil ol tbo cost of ordinary repair* to Provincial civil 1909, 
building* 

Appendix E .— Detail of tbo co*t of ordinary repair* to Provincial trunk road* 
including graut for arboriculture. 

Appendix F - — Detail of tbo cost of ordinary repairs to boat>brldge* and 
ferries. 

Appendix O . — Detail nf tbo cost of ordinary i opair* to accommodation for 
traveller*, io,- 

(t) staging bungalow*. 

(it) encamping ground*, 

(m) etore dipflts, and _ 

(»t>) well*. 

Appendix B — Detail of the cost of ordinary repair* to miscellaneous public 
improvements 

Appendix I— Detail of tbe cost of petty executive establishment for 
provincial road*, public works godonns and other provincial bnitdinga. 

. Nora — (1) Appendices D and E arc maintained on eepsrite fhceti for e*ch district. A 

reprint Is issued when corrections us numerous. 

Kora.— (2) Appendices P, U, U and I, contain entries lor tbs whole produce, end fresh 
copies are printed up and distributed, annually, 

Nora.— (3) The correction* in these appendices should correspond with the flgursi shows 
In the budget estimate* and schedules dsscribsd ia 11. C76. 
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- Preparation of Budget Estimates. 

677. Pints I ami II oPtho budget estimates of the Pro- 
vince aie compiled by the Local Government in the Public Woiks 
Secretariat hom informatioi collected • from the following 
sources 

v (a). Civil If orkt— Imperial (C. 1793). 

(0 Works la piogrcsa ... \ Information supplied by Su perj a tending 
(n) Uepans ... ... ) Eugmoers. 

(in) New works ... Information supplied by Heads of dejnrt- 


(6). Cinl H'arii— Provincial ( Af. G. O., X, 1306 to 1311). 

(i) Original Works _ ... Information supplied by Heads of depart- 
ments, Commissioners of divisions, and 
Superintending Engineers. 

(u) Repairs ... Information supplied by Superintending 

Engineers 

678. The budget estimates will be prepared in the office of 
'he Heads of Imperial and Provincial departments iti tho forms 
described iu M. 675 and submitted to the Local Government in 
the Public Works department nnuually by tho dates speciflod , 
accompanied by the register of sanctioned projects (M. 287). - 

fa) Civil Works, Imperial— 1st September. 

(6) Civil Works, Provincial— 16th August 

Not* —lo tbc case ol “ Provincial " lundn. tho Pcpartmcntal head* should make up (hdr 
budget vstlmatcs on Iho lollowlng principle, limiting tho demaud to tho average o! tho part three 
jeara’ sanctioned budget grant — 


(a) JTcrfcj ■ 


M C'JO 


M. CS2. 

M G.O, 
1306 


X. 


(|) Aew wort i — Oolj^worlo lot wlmh finally Smctlancd cltlrmtei cai.t should lie 

■ ■ ■■ », H U 

of or 


679. Similar budget estimates and registers of sanction- 
ed projects for contribution works and for archaeological works 
to bo undertaken in the ensuing year will he submitted by 
Superintending Eugineers with their Provincial budget eiti-. 
mates, vide II. 2S7. 

680. The Superintending Engiucer will furnish each 
Departmental Leadens soon after tho loth July as jiossible, with 
a list (Manual form no. ICO) of nil Public Works agency works 
of that department in bis circlo which are likely to remain 
uncompleted at the close of the correut year and the amount of tho 
provision which, iu his opinion, should bo made iu each case to\ 
enablo the work to be curried on effectively iu the year following. 
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Peefakation of Budget Estimates. 

681 . The titles o! tlic various estimates should be acuu- ^* 6 * fl * 
ratoly quoted iu the column headed “ project mid work.” The 
number aud date of the order according final sanction to the fair 
project roust be quoted against each item "in the column of 
remarks. If there is no sanctioned fair project, the number and 

date of the order according administrative sanction must bo 
quoted. 

682 . Except under circumstances of extraordinary urgen- jj q. o,x 

cy, no,cntry of an original work which has not received adminis- 1300 ’ 

tiative sanction will bo allowed to 6tand in the final issue of M. 678. 
the budget estimates. 

683 .. The entries undur “ repairs” in the budget schedules, 
prescribed in M. G75 should be as conoiso as possible, the des- ‘ 

cription of the structure or road being confined to stating what 
and whore it is. All structures or roads of the sime kind in M.314A. 
one district should be grouped together, arranged as far as possible 
in the alphabetical order of their localities. 

684 . Specific provision should bo made iu the schedule of Ci 1831,1835 
•ncau -noit-recurrinj; expenditure under ‘- repairs ” for all special M.C75. ’ 
repairs for which there are sanctioned estimates; the reserves are 
intended to provide for Bitch special repairs only as were not 

foreseen or definitely determined upon when the budget estimates 
were framed. , 

685 . Part III of the budget estimate, dealing with al.675. 

“ establishment”, is compiled m tho Public Works Secretariat 

from information furnished 

(t) By the Chief Engineer— regarding tlio Engineer and Subordinate 
ca tabji >li meat* and the Public Works Secretariat office estab- 
lishment , 

(»») By the Sanitary Engineer— regarding Lis own and the Assistant 
Sanitary Engineer ■ office establishments , 

(Vh) By the Eleetrie Inspector— tor his office establishment ; 

(it>) By the Coneultiilif Architect — for Lis office establish meat | 

(v) By the Sapenntendxny Enyxnttrt — regarding tho office establish- 
ments under their control m tho circle, divisional aud sub- 
divisional offices (accountant, in divisional offices mcludod), also * 
permanent putty executive establishment 

686. Supplementary schedules of demands representing m. a. O...X. 

absolutely unavoidable expenditure under " 45. Civil Works— 1307. 

Provincial ” with explanation for non-inclusion of the items m / „ 

" ’ ' * August (M. G78), may bo eub- 

.' Works department not later thau 
in caBO of proposals involving 
idigu amounts, i.e. f over ns. 10‘000 each, by the first week oj 
February. 

8uch of the demands as may be passed by the Financial de- 
partment will be iucluded in the final isiue of the Provincial — 

Civil Works budget, and miimatiun seat in advance to the Head 
of the department and to the Superintending Engineer oi ihe 
circle concerned. 
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no. 6-P.W. 
37A, dated 
25-7-1914 
(l'ara. 6). 


u. cso 

T. W. D, Cir. 
no. 6-KW. 
37A, dated 
25.7-1914, 
(par. 8). 
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Preparation op Budget Estimates. 

. 687. (/; Civil IForAs — Imperial. By t ho 1 5th of January 

copies of the preliminary budget estimates will be furnished to 
Heads of departments, and Superintending Engineers. On their 
receipt, Superintending Enginoors will communicate by letter to 
. the various Departmental heads any alterations in, or additions 
to, the provision for uncompleted works in their circles us therein 
shown, which *tbey may wish to recommend. Heads of depart* 
meuts will then intimate finally to the Socretary to Government 
in the Public Works department any additions and alterations in 
, the budget estimates which they consider necessary, not later than 
15th February. After that date no suggestions involving'alter- 
ations in the budget estimates can be entertained. 

• (II) Civil Works — ■ Provincial . (A) Soon after the first 
week of October, when the schedules of new expenditure under 
u Civil Works — Provincial ” (Manual form nos. 152 and 153, dos- 
'oribed in M. 675) have been scrutinized by the Finance Com- 
mittee and orders of Local Government parsed thoroon, a list of 
,, the works which it is piopoeed to include in the budget estimate for 
t the ensuing year will bo furnished to Superintending Engineers 
in older that preliminary arrangements, such as, calls for tenders, 
etc., may be put in hand in sufficient time to permit of the 
commencement of work at the earliest possible moment after let 
April. 

(B) Early in November of each year, Divisional Engineers 
with figures of actual outlay available for seven months, and 
guided by the principle that work done in one month is paid for 
in the next month, will frame a forecast (as accurate as possible) 
of the expenditure to be incurred during the remaining five 
months. The difference between the sanctioned grant and the 
Computed outlay so worked out, for such work, will give the 
amouut for^vhich provision should be made in the ensuing year's 
budget. In order therefore to ensure due provision for (I) value 
of work done in March to be paid for in April, and (2) any 
alterations in, or addition to, the-amounts previously intimated 
in July for works anticipated to remain incomplete at tho close 
of the current year, a report iu Manual form uo. 160 should he 
submitted by each Divisional Engineer through the Superintending 
Engineer and the Head of the department concerned to reach the 
Public Works department Secretariat by the fir-t week of 
December, at latest. 

688. 'J iha proposals contuncd in the departmental budget 
estimttes will after proper 'sanction, be adopted in the consoli- 
dated budget estimates of tho province. 

689. No additions to, or alterations in, the final budgets 
mav bo made without the sanction of the Local Government ; 
and no appropriations, re-appropriations, or ‘transfers of funds 

• may be made without its previous sanction, except as hereinafter 
provided for,” 
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Expenditure against budget grants. 


690. Power to sanction expenditure entails (a) power to 
sanction projects, (b) power to appropriate funds. The powers 
vested in Civil authorities to sanction project? mo detailed in 
il. 3S9, 390 ; the following rules defi&o their powers in regard 
to the appropriation of funds. 

691. On the publication of the printed budgets, tho allot- 
ment for works and repairs to ho carried out from grants 
provided in the Public Work® department budgets by agencies 
other than the Public Works department, as explained in M. 604, 
CG5, will be available for expenditure by tho agencies concerned, 
under the following rules, which, though drawn up for Public 
Works agency works, will apply in principle , mutat is mutandis, 
to nil other works for which grunts arc provided in tho Public 
Works department budgets. 

692. All uncompleted original works and epocinl repairs of 
the previous financial year, under “Imperial” and “Provincial” 
are, in tho absence of orders to the contrary, to bo continued, 
without intermission, in tho new year. Careful compliance with 
the provisions of M. 678, GSOnnd GS7, will usually have ensured 
adequate budget provision for their prosecution, but in order 
to provide for any omissions tho ptoceduro indicated in M. 094, 
G9o, will be followed. 


Not* — In regard tv — --- 

intact to tho extent ol fundi proilded tad passed In 
«<1 to tbt Public Work, department. 


693. Uncompleted road metal renewal collection sanc- 
tioned during a previous Guaucial year will be proceeded with 
in anticipation of sanction to the estimate for tho new year, in 
which provision will be made for the bnlance of expenditure, 
vide M. 350. 


694. A report in Manual form u o. 160, showing all Works 
remaining uncompleted on tho 31st March, and tho sums required 
for completion will be submitted for the orders of Govern- 
ment : — 


(o) Oa the 5tl» April, by the Bub-Diviaioiul officer, through the Diviiional 
Engineer to the Superintending Engineer of the cire/e ; 

(h) On the 25th April, by tho Snpoemtending Engineer to the Bead of tho 
“ Imperial ” or “ Provincial ” department concerned j and 
(o) On. the 5th Hay, by the Head of tho depaitment concerned to the Local 
Government in the Puhtio Work* department. 

In this statement against each work the Head of the department 
will state how the extra expenditure is to be met, i.e., by savings 
or by reapuropriatiqn from any particular item or items of work 
in his own budget. 

Works for tho completion of which Es. 500 of less is 
required will not be shown in these reports. 


C. 1048. 


C. 1878 
M, 859. V <n> 

£ 


D. B. H,, 
VIII, 18 , , 


IV, 9 to 13. 
M. 859. 


Not*.— Similar 'reports la regard to local works should bo furnished l>j the Snb-DitUlonai 
officers direct to the District Board concerned. 
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Expenditure against budget grants. 


0*. i 


c. 1700. 

1 t 

D. B. M.. IV, 
13, Ifi, 16. 


695. \ Guided by these staTem oats, Heads of -departments 
should, directly they receive details of the sanctioned bud gets, 
intimate to Superintending Engineers by letter (or if necessary, 
by telegram), whether expenditure .on any, and if so, which, of 
the budget items must be postponed or restricted. On receipt of 
this intimation from any' controlling officer, the Public Works 
department .will accept the allotments in the published budget 
estimate (as modified by the restrictions . and reservations thus 
Communicated) as constituting, ipso facto, the appropriations for 
the whole of the remainder of the budgetted original % varies of 
that department with which they are respectively concerned for 
which there are sanctioned estimates, No further appropriations 
Will he required for any original work for which there is a 
Sanctioned estimate up to tbo extent of the budget provision, a* 
modified by the restrictions and reservations communicated by 
the controlling officer concerned. 



UieauAyiu. 


696. As under the budget rules expenditure for which no 
C oo.(P.w* provision has been made in the budget estimates of the current 
D,) no. 185-' year cannot take effect before the ensuing financial year, thc^ 
GB-lA, dated xjnder-mentioned points in connection with tbo 'budget estimates 
M.fis! 1 "' for public works under “ 45. Civil Works — Provincial,’' should 
•’ receive careful attention — 

’* * CO — * *' •- ** - 

(»*) ’ 


, , aiierauimi uu «ciuum 01 muui icquuoil 10 Lvuijneiu uiiuumuuu 

— works ; * 

(i'll) the lump grants passed in tho budget for items of new rxpmd\lure for 
which detailed projects hare not been prepared unit sanctioned, 
should not be proposed for re-appropriation to meet now unforeseen 
expenditure. Savings or lapses occurring under tho lump sum 
gmntt should bo reported for relinquishment to the financial de- 
partment. 

(iv) Early steps should bo taken to have tho detailed estimates prepared and 
sanctioned for those item* included in the budget for which the 
detailed estimates have not been sanctioned. 

CA.C I 159. (v) Applications for TO.approprjatioa of fends to meet expenditure not 

’ ’ provided in the budget should ba submitted in Public Worts do. 

portaent Code to’ m no. 41-11 for the ssnctlon of Government 

697. If no modifications aro to be made in the budget esti- 
mate it will still -bo necessary for tho departmental head to 
communicate to each Superintending Engincor in • whose circle 
there arc works belonging to that department to be carried out, 
instructions to tho effect that there are no modifications and that 
tho budget allotments affecting bis circle are available as they 
stand. In all cases a copy of the instructions must be simul- 
taneously furnished to tho Accountant-General. * . 
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EXPEOTITUBE AG4IN8T BUDGET oitAXTS. 

I 

698. The budget allotment for repairs is in nil ca«es avail- 
able for expenditure, to the extent of each allotment and esti- 
mate, on tho particular service bead and main head for which it 
is assigned in the budget, without fur'hcr appropriation, as soon 
ns the estimate has been sanctioned. Tile sanctioning of an esti- 
mate for annual repairs or maintenance will be understood to 
affect, ipso fado t tho appropriation to tho extent of tho sanctioned 
estimate of any unappropriated b dance of tho budget allot- 
ment for the particular service head and main head (or main 
heads) of repairs covered by tho estimalo sanctioned. 

699. Similarly when there is nil existing sanctioned esti- 
mate, or when a new estimate is sanctioned, for a special repair, 
funds to tho extent of the unoxpcmled balance of the astimato 
will bo deemed to bo, ipso facto, appropriated to it from tho 
unappropriated balance of any budget allotment which Micro 
may bo for tho work, 

700.. Care must be taken that all appropriations and 
re-appropriations (including ipso facto appropriations under 
M. G95, COS and GOD, and transfers under AI. 702] are duly 
posted into the registers of appropriations of tho Controlling and 
Departmental officers concerned, and that funds thus appro- 
priated are not reassigned to other ptirpo.-cs except by formal 
ro-appropriations made in tho manner prescribed m M. 712, 
713. 

Appropriations, re appropriations and transfers. 

701. Tho rulos regarding appropriations and re-appio- 
priations of funds are contained m C. 781 and 1435 to 1438. 

Nor*.— Fo* common cation of aHOImsnt of (undo by Superintending and Dlriflonal Engineers 
Manual form bob. 161 md 163 shall bs osed 

702. When a revised estimate, or a final estimate super- 
seding pielimmary estimates, is sanctioned, tile funds appro- 
priated against the superseded estimates are, ipso facto, 'trans- 
ferred to the new estimate. 

703- Tho following clashes -of appropriations and re- 
appropnations of funds and of transfers between reset ves 
cannot be effected without the previous sanction of the Local 
Government: — 

(a) Civil Worh, — Imperial 

Subject to tbo limitations of C VilOfd J — 

(i) Between departmental beads (original works, repairs, establishment, 
tools and plant and suspense) 

{»*) Between service heads (civil buildings, communications and miscella, 
neons publio improvements). 

(ht) * ' ■ r work (l.c , » 

1 “ * ■ peired in any 


C 1700 


M CGI, 7 
0 1290,13 


U. 321A,: 
898.. 


M. 712 


<w) 


the probable 
Ingland, report 


(s) Between Departmental heads (original works, repairs, estathshcoent, 
tools and plant and suspense) 

(ti) Between Bervico Leads (civil building*, conuaomcatloua and mised 
lanoous publio Improvements). 

~ ~ » na. W i * ax. < . —————— 
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I »i>i?/>i*nrATiosrs, ee-appeopk/ations and transfers. 



C, 1899 


M.715. 


M.Q. 0 . X, 
1310 to 1313. 


C. 1834. 
U. CSC. 



[0 O (P.W D ) r.o 1S33 31 A-202, dated the 21st Jane, itiui, u ... 

704. Subject to the restriction 1 ? laid clown id Ax. 703, tho 
Head of an Imperial or of a Provincial department lias power to 
appropriate funds from tha lump reserve at his disposal for any 
original petty work or works under his own' administrative 
control : _ 

Provided that the sanction of the Local Government h 


always obtained whenever it is proposed to allot funds from the 
reserve for the exocatioa of nay new major or minor work, or 
for augmenting the gram for any budgclted major or mi par work. 

705. Subject also to fbe above restrictions, a Superin' 
tending Engineer or other Controlling officer for repairs has 
power to appropriate and re-appropriato to repairs and mainte- 
nance tho allotments for repairs and maintotiance mid or his own 
administintive control in any published budget, without restric- 
tion as to service heads, main heads or sub-heads, and without 
reference to higher authority. 

706. Tho amount up to which any single repair estimate 
may be sanctioned is not limited to the budget allotment for 
that particular work or Fnb-head j tho only limit to bo observed 
in Functioning ordinary repair estimates is that the aggregate 
totals of the sanctioned estimates for ordinary repairs under tho 
administrative control of any Controlling officer for repairs 
shall not exceed *the aggregate of the budget allotment* for 
repairs under that major head placed «t hi* disposal. But al- 
though, u repair estimate may bo einctionod for an amount 
exceeding the budget allotment for the work/ expenditure must 
on no account bo incurred against the estimate in exce e <» of the 
amount specifically appropriated to the work under the above 
rules, i.e., the budget allotment for tho work phis or minus any 
subsequently sanctioned re-appropriations. 
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Appropriations, nn-APPr.oritiATiotts and transfers, - 

707. Ill regard to original works carried out by Publio 
"Works agency it is tlto duty of Ibo Publio Works department 
ai all times promptly to inform tho Dopartmc-iitnl Head concerned, 
(a) of fitly nscortained savings as toon n? they arc assured, {b) 
of any probable lo]>-o, find (c) whenever tho provision torn work 
is approaching exhaustion anil further funds will be required 
in tho current your to continue it. Information of this nature 
with any ueces-ury explanations will in the case of Imperial 
and Provincial work 8 , be furnished by ordinary lottor addressed 
by the Superintending Engineer to tho Departmental Head and 
in the case of Local works by tho Sub-Divisional officer to the 
Chairman of the District Board. The necessiry stops for utilizing 
tho pavings, re-appropriating tho lapse, or providing additional, 
funds will bo tukun by the Dcpaitmental Head. 

70S. Similarly it is tho duty ot the Sub-Dividonal officers 
promptly to report to Divisional Officers anticipated savings or 
lapses, or additional requirements, in connection with repairs 
of all kinds under their control, by ordinary letter containing 
any necessary explanations. The Divisional Officers will report 
t<r the Superintending Engineer, who will take what notion he 
thinks propci under M. 705. 

709. " ' - 


G. 

(P. I 
Cir. 6.P. 
37A-19: 
dated 21 
July, 10. 
(para 4) 


additional funds for repairs beyond the aggregate budget allot- 
ment for Imperial repairs or for Provincial repairs in his circle, 
or for Local repairs in a district, lie will submit a separate 
application in Code form no. 41-H for each estimate on behalf 
of which he require 1 , additional funds, to Government in the case 
of Imperial or Provincial funds, nod to the Chairman of the 
District Board concerned in the case of Local funds. 

710. At any time when a Superintending Engineer finds 
that the aggregate allotmont at his disposal for the Imperial 

'repairs or for the Provincial repairs in his circle, or for the 
Local repairs in a district, is in 'excess of requirements, he will 
at once report the amounts available for re-appropriation (men- 
tioning the estimates or budget items against which they are 
standing at the time), to Government in the case of Imperial 
or Provincial funds, and to the District Board in the case of 
Local funds. Expenditure must not be incurred against funds 
reported available for re-appropriation or transfer. 

711. In applying for additional funds for repairs 
(M. 71)9) or for an original work in progress (M. 707) officers 
ot the Public Works department should not, a3 a rule, offer 
suggestions as to the source from which the funds will be 
obtained, this being a matter for the Departmental Head to 
decide. References to a Departmental Head in regard to the 
provision of funds for commencing uew wotks required by 
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other departments should not be made by or through the Public 
Works department, but, when necessary, by and through the 
channels of the particular department tfoncerned. 

712 . Subject to the restrictions contained in M. 690 and 
703, re-appropriations from one work to another will bo sanction- 
ed by Local Government in the Public Works department, with 
the approval of the’Fmancial department in Code form no. 41-H. 
The form will be drawn up iu Implicate in the offico of the 
Head oT the department or the Super in tending Engineer concerned 
and the Accountant-General will be furnished with a copy of 
the suae. 

As jregards appropriations sanctioned by Controlling officers 
from their “ reserves for petty works" the sanction in Code 
foim no. " ' * ' ' " * ■ 

Engineer 

General a : ' 

manucr indicated in M. 102. Such sanctions should be entered 

m the register of appropriations maintained, vide M. 661, 700. 

713 . — •" 

Heads . 

.-hould ■' . 

re-appropriations_are suggested for the sanction of Governments 
(The number and date of authority sanctioning tho estimate for 
which funds are required should be entered on tho application) 

Ju cases of urgent works required to be put in hand immedi- 
ately for which cstimatoi are submitted to Govornmeut for sanc- 
tion, and no specific funds arc provided in the Budget, or special 
grant sanctioned and Heads of departments arc unable tosuggost 
n re-appropriation of funds ftom the grant i already sanctioned 
for works of their respective departments they shotild in the 
letter forwarding the estimate, state their inability to provide 
funds, and ask for an allotment. If considered desirable and 
funds are available, an allotment will bo sanctioned aud the 


and date of the forwarding endorsement, a9 well a9 the reason 
for the necessity of the application. 

Non —Wort. .auctioned bter In th. ywr will hiro to lake their chin'-o of .pedal iddltlooil 
pr»rt« or of grunt. Iron) raTSnfl cr .urrcnlfrs. In the order of Ihrir Importance, and gnat, of thll 
dcicrlption wilt be rertrhlod to iucb work. oaly M »r« ready to be put la hind. 

[P W D Circular no i T. W . dated the Kth July. 1911 ] 

714 . As much inconvenienco results from re-appropriations 
effected at or very near tho clo-e of the financial year, it is 
desirable that nil important re- appropriations should be effected 
bclorc the l&t Marctr; and unlu-s the circumstances are very 
exceptional, npplicitious for re-appropriations reaching Govern- 
ment after that date will not bo suuctioucct, 

to. O (r. W.D. }U8. CSl5-UVr.A < datcl tho Slit Oitol-fr, 1S31 ] 
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- Reserves. 

715. On the publication of tho sanctioned luidgefs all 
reserves therein onleiel as placed at Iho disposal of licnds of 
departments and others will bo avnilublo for nppioprialion by 
them to petty works undertlieseverftldcpartmeitt.il and service 
heads over which the reserves are distributed in tho budget, 
subject to the conditions laid down iu INI. 704. 

716. Aseoou as possible after tho publication of the bud- 
gets, portions of tho Government reserves under Part II u Re- 
pairs” will be distributed to Superintending Engineers, for appro- 
priation at their discretion to unforeseen special repairs under 
the departmental and service heads for which they arc provided. 

717. The powers accorded in chapter IX to various author- 
ities to sanction estimates uio not limited by the amount of 
funds at their disposal ; but as no work'may be commenced until 
N funds have been appropriited for its efficient prosecution, and 
ns bis provision for petty works and unforeseen special repairs 
is limited to the amount of the reservo at tho Controlling officer’s 
disposal, it must bo clearly understood that no petty works or U - G66, 
unforeseen special repairs may be put in hand until they aro 

not only covered by sanctioned estimates or requisitions, but aro 
als0 4 thereaftor fully covered by funds formally appropriated 
from the Controlling officer’s reserve, oi other legitimate sources. 

718. Divisional Engineer* roqumug funds to meet estimates 
for petty works (original wotke or repairs) and tools and plant 
sanctioned by them will apply by letter to the Controlling officer 
concerned asking him to appropriate funds from his reserve, 
vide M.7I5. 

719. Application by Controlling officers or Commissioners 
of divisions to Government for additional funds (not re- 
appropriations) either for a work or for the purpose of augmenting 
a rescue, will be mu le in the manner prescribed in M.713, hut in 
filling in Code form no. 41-H, tho space for theontiy of the sonreo 

from which the funds ure to be obtained will be left blank, for 11.711,720 
completion in the Public Works Secretariat. 

720. Id submitting applications to Government for special 
allotments or additional funds the Controlling officer should in- 
variably explain fully tho necessity for the immediate execution 

of the work and state specifically that he is not able by re-ap- jj. a. 0 X 
piopriation of the funds at A is disposal to provide the amount 1312, * 
in question. 

Accommodation for travellers and inspecting officers. 

721. 1» this province the classification of all staging or d&k S’ 1 ?** f 
bungalows is identical with and follows tho class of road either p# * ff9 j 5 M ‘ 
Provincial or Local rm which they may be situated, whilo all 

Sarnia aud dharmsalaa are classed as “ Local ” un- 
dor the main head “ Accommodation for travellira.” Linder 
C. 17S1, the Public Works department is prohibited from being 



C 704 


A.G'*. cir. 

W M.7. 
dated ISCb. 
May, 1014, 


C, 1757. 


0.1533 
M.390, 706. 


ami. 

M.683. 
C 1490. 


CMet Engi- 
neer’* ne. 
C-1322 U.R , 
<l»Ud 
Afrit, 1633 
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Accommodation pod ’tuavei.ddus and inspecting officers. 

concerned with the administration of tlio establishments or fur- 
niture or the i ollection of fees at these institutions. 

*121%* Inspection houses constructed and maintained for 
the use of the Pnhhc Works department and local officials 
travelling on inspection duty are not classed under '• Accommo- 
dation for travellers,” hut under the main head “roads,” 
and are “ Provincial ” or “ Local ” according to the roads to 
which they belong. 

. 723 . The administration of all Provincial inspection 

bungalows and their furniture and establishment is vested in 
tho Public Works department. Detailed rules 'governing their 
occupation, etc , will he found in M. 510. 

Government property in Direction offices. 

724. It has been decided tbat numerical lists in Code 
form ,uo. 13 (nnnnttl return of tools and plant) of all 
Government property (except stationery and perishable articles) 
in the Chief Engineer’s and Superintending Engineers’ offices 
Bhall continue to bo prepared as hitherto, aud carefully filed in 
the respective offices and produced for audit on tho occasion of. 
an inspectiou of the accounts of the office concerned. 

/ Not* —The oonthlj return in CMe form »o. IS tb* tr»MwU#B* order receipt* 

and lJ.nes ot tools an-l i 1st*. ih.ll le salni.tttd ty the lfth ot each month to the Ateoantant- 
Gtncral lor tndlt. 

Estimates for repairs not to include new works. 

725 . In exercise of their powers to 'sanction repairs, 

sanctioning authorities must he careful to confine such aution to 
bum fulc repairs, to the exclusion of new works aud renewals, 
-vido C. 04-1 to 647, — 

Increase and decreaso of budget grants. 

. 7ZS Without the sanction of Government in the Finan- 
cial department, the Provincial budget grants cannot be increased 
or decreased by tramfora from or to tho Civil budget e=timatos. 
Consequently all proposals for transfer of funds- (which should 
be made as prescribed in M.719) mu«i be submitted to Govern- 
ment in the Public Works dopaitmont and referred to the Finan- 
cial department for sanction to the transfer of the funds; after 
which any ueees=ary re-npproprintionR of funds fse-dily transferred 
to the Public ITorfo budget will be made in the Public Works 
dopartment, vide, M.G71 and G72. 

Annual report on bridges on metalled roads. 

727 . A systematic inspection will bo made annually^ as 
soon after tic rains ns jios ible, by the Divt-ional or Sub- 
Divisional officer, *of each iron bridge on all Provincial and 
Local roads. In making tite-e inspections pirticttlar attention 
should be paid to the condition of tho chanucL and river Deals 
above and below the bridge so ns to*ecnrca direct nod freo 
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Annual report on bridges on metalled roads. 


discharge, ns well ns to tlio comlition of tlio foundations, 
especially wlicro tboro aro signs of scour or Rottlomont. The 
results of tho inspection will bo recorded in Manual form no. 
32 ; Sab-Divisional officers* roports will ho submitted to Divi- 
sional Engineers on tho 2nd January and all reports will bo 
transmitted by them to tho Saporinlonding Engiueor not later 
than tho 1st Fobruary, who will then forward n condensed 
report compiled by him for tho information of the Chief 
Engineer by the 1st March at latc-.t, bringing to notice any defects 
discovered in major bridges and tho steps taken by him to have 
the defects noticed remedied. 

728. a separate statement in Manual form no. 32 will 

bo maintained for each district in which will be included the 1st 
-* — —i »i. A district with tho statistics 

rintod under tho orders of 
.tiircs, n “nfficient number 

■ ■ ■ . „ s. Necc3*aiy corrections 

should be made lathe first 13 columns before ordering n reprint. 
Where unbridged river3 or naJds exist blauk spaces should bo 
left in the statement. 

729. Superintending Engineers shall require a report on 
nil bridges, other than iron bridges, in thoir chaigo, to be 
submitted annually. A printed form [Manual form no. 33} 
•for these is not required, bat District Engineers should, in manu- 
script, yearly, state that the bridges on a particular road are in 
good order, oi if it is not the case, tho defects should he specified. 

730.. As it is desirable that every bridge should bo penodi; 
cally examined with regard to damage by scour, it is ordered that 
. a chart bo maintained in each district on which the soundings of 
the bed of the stream above and below both abutments and each 
pier, and also between the abutments and pieis, of the bridge 
shall be plotted, Superintending Engineer* will decide for which 
bridges these charts are to be maintained, hut it is considered 
necessary that every bridge with a lineal waterway of 20 feet 
and over, the bed. of which remains under water throughout the 
year, should be thus inspected. 

T ho SOUndingS Will boJakpn-dnrlnjrg tlio —month- nf Jleci’mhflr 


n R. file 
lSSCoio . 
satitl no. 1-18 


B. R. file 
no 139M., 
serial nos. 

91 — 90 . 


Add a new paragraph in the P. W D Manual of Orders 
after paragraph 730 at page 231. 

Annual Report on Important River Training and Flood 
Protection Works. 

M 730A. Superintending Engineers shall report annually 
to the Chief Engineer on all important river training and u<>u*» 
flood' protection works. These reports should be submitted XU 
as soon after the end of September, as possible Special 
mention should be made of any damage sustained during the 
monsoon and of the action proposed to remedy the delects and 
safeguard tho works against future damage " 


f 
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and retards the preparation of the administration report, not 
merely of the Pnblic Works department, but of every branch 
of the administration It is, therefore, e33entia! that the.reporfcs 
should be punctually submitted 

The report of the Sanitary Engineer shall be accompanied 
by a statement showing details of capital cost,' income, and 
expenditure for water works in the province. 

732 . The Annual Reports from Superintending Engineers, 
Sanitary Engineer, Consulting Architect ami Electric Inspector, 
should be prepared in accordance with the Government of.. India 
Circular no. IlI-JP. W., dated 11th March, 1901, [printed as 
Appendix 53], and the general instructions furnished in 
Code volume II, chapter XVIII, and should consist of — 
j,_Bricf remark* on tha result* of any «e«e administrative measure* affecting 
the department introduced during the year 
lj._4-dcBcr1ptioru.of the nature and purpose of any largo works which hare 
be**n prosecuted during the year, with a note of any important events 
which have occurred concerning them, and of any important engineering 
question* that have arisen 

% HI.— A brief narrative account of all major work* of sufficient magnitude to 


IY.-(Fo • ‘ ■ * 

work*. 

V.— (o) A statement of roads (in the form prescribed in the above quoted circular) 
not within mnmelpat boundaries, giving lengths of metalled and uome* 
tailed roads maintained by tho I'ullic Works department and by Local 
authorities. 

Kon.— Tha Information required In eolumss # an! 6 of the form (hull be oU lined from District 
Dotrds. ... ...i.i .. , 


Each officer will repart only on those items with which be 
himself or his staff is concerned. 

733 . The annual administration report containing tho 
above information should be compiled for the entire circle with 
the assistance of the annual reports received from Divisional 
Engineers [vide M. 7401; ‘the Divisional Engineer’s reports 
themselves should not be forwarded to tho Chief Engineer. 

734 . As new administrative changes seldom occur, there 
will generally be nothing to mention under (l). In regard to 
(II) the account given in the administration report for 191 1-12, 
may be referred to as a guide to what is wanted. 

735 . As regards (III) a statement In the following form 
shall l»e enbnntted annually by tho oOth June, by the Sanitary 
Engineer and by Superintending Engineers showing all works 
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uttdor tho different fund heads, .ami conti ibutiou works, caoli 
’costing IK 10, 0U0 and over 


a 

Kamo of work 

a 

S 

< 

2 1 
r 1 

s 

Narratrvo illujtratlng the 
general acopa amt magni- 
tude of tli« operation# j also 
note any important events 
*t liicli way liavo occurred 
concerning them, or engi- 
neering questions winch 
| may havo arisen. [0 1053. j 

’ if. 

’ 

’ ' 1 1 

■n». , 

' Ra 



, 736., ,,Tbo Inspector-Genoral of Prisons shall furnish each 

. je'ar by- the 30th June to the Chief Engineer in 1 the following 
form the progress of oxpcndituro on Jail works in tho provides, 
each costing over Its, 2,500: — 1 


,S 

2 

f 1 

1 . 

% 

1: 

«2 

3 a 

B- 

< '■ 

23 

fl 

a 

2 ** 

III 

< 

||| 

If? 

■H 1 

|i! 

Remarks. 

[State if the 
work m in pro- 
gress or haa 
been completed J 

* 



R, 

Bs 

ita 

, 

. 



„ ,737. The Accountant-General shall furnish each year by 
'the 1st August to the Chief Engineer in the following form, a 
statement of the total expenditure on Public Works during the 
financial year* showing tho figures by 6ervicu heads under all 
furid heads 


i Fund beads and 
service beads. 

! OEIdlltAL WORKS | 

| REPA1H3. 

| 1 Tori!,. 

'I fl 

© .. 

05 

o 

% £ 

"1 S 

o 

* 

Bi 

US 

Re 

Its. 


Rs. 


HR.fi 
no. 79J 


C. I95G. 
M 7<5. 

D B fils 
7931, not 
paga 1( 


738 . 

Third c\rcl»‘ 
Alla baba d 
and Hirta- 

puf dis- 
tricts. 

Fourth cirel*- 
Benares, Gba- 
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Azmiinisteatiox reports. 

The report (IV) on the' Ganges Navigation works 
as Bhown od margin should be concise, and need not 
enter into details of the work done, wheD it is of the 
usual routine nature; but anything unusual or 
interesting should he noticed, and the degree of 
sitccess attending the operations should be recorded. 
nt ftDQ The report should oovor the twelve months ending 
DsUift d«- on the 15th June, and should' mention the total 
tiietg. expenditure incurred during that period. It is 

due in the Chief Engineer’s office by the 1st August. 

739 , The information furnished in V (a) is required to 
be submitted annually with the administration report in 
accordance with the Government of India Circular No- JII P. 
W., dated the 14th March, 1908 [printed os Appendix 53J 
and that under V ( b ) to enable the printed list of roads, main- 
tained in the Chief Engineer’s office to be kept corrected ap to 
date. In compiling it, iu order that the^ statement may be 
of practical use, careful attention must be paid to the following 
instructions: — 

(a) Tbe information should be furnished by 'sub>dirislonaI to divi- 
sional office* with tbe progress report for the quarter ending 
31st March, vide M.402 A statement for tbo whole division should 
bo compiled from tbe enb-diviaionsl statements and submitted 
to the Superintending Engineer, and tbe statement for the whole 
circle should be compiled from the diTfiional statement*. The 
district and divisional statements should not be submitted to tbo 
Chief Engineer. Manual form no. 28 should be Used throughout. 

(4) Tbe total lengths of tbe roods shown as maintained during tbe 
year ahonld agree with the lengths maintained in the pretious 
year, pins or minus the increases or doorcases in length completed 
during tbe year as detailed in tbo schedule of extensions and 
alterations. 

(,) In tbo schedule of extensions and alterations should be entered all new 
roads completed, and all roads or parts of roads of which a change Id 
classification bas been completely earned out, during the year under 
review, but_ no others Tbe item* should to numbered In ono con- 
tinuous scries from beginning to end of tbe schedule, 

(if) Metalled roads should be entered together, district by district, in 
alphabetical order first, and (he net tncreaie or decreaie in length 
iu the circle totalled up, then unmet»lled graded roads, and lastly 
sereiceable ungraded roads. 

{#) In tbe case of a change of classification in a road or section of a road. 


entered conspicuously in thateolomn. * 
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N ' 'Administration reports. 

740 . The Divisional Engineer’s annual report (accom- 

panied by the statement presenbod in M. 739) is duo on tlio 
15th May. It may bo compiled in whatever form the Superin- 
t ’’ ■’ ‘ - venient. In tlio absence of 

i uso his jmlgcmont as to tho 

. ' ' ■ to the above directions. 

741 . ■ ' ' Ganges Navigation works 

^uue on we iuiu Juuoj auoiii union each Sub-Divisional officer 

, concerned should submit a concise report early in June, Sub-Divi- 
sional officers nro not required to submit annual progress reports, m. 7 ; 
Their progress reports for the lost quarter of the year should 
afford all necessary information on the works in their charge. 

, 742 .. , Tlte Superintending Engineers’ reports should be 
submitted in manuscript. They will be combined in tho Public 
Works ‘Secretariat, .and n consolidated report printed and issued 
under tho orders of the Chief Engineer. 

,743. The'annual progress report of jail works, which is 
received from the Inspector-General of Jail9, is printed as 7 
appendix B of the administration report. Only important works * 
wilbbe briefly described in the body of the administration roport. 

744 . The expenditure on works of public ability con- 
structed by private individuals and the nature of such works 
• will bo briefly noticed by the Chief Engineer in the admiuistra- 
tion report. 

- 745 . The reports should not bo kept waiting for ’the 
Accountant-General’s Finance Accounts. Tho statement of finan- ’ 1 
cial'detaild furnished by the Accountant-General is printed os an 
appendix to the administration report. 

Works constructed by private individuals. 

746 . A report on the works of public utility either con- Q 

- structed by private individuals at their own expense or carried 712- 
out by tbe > Public Works department frora contributions date 
received during- the previous financial year, will be submitted 
annually ‘ou ' the 15th May" for each district by the Diatriot 
Magistrate to the Commissioner and by him on the 31st May D. ■ 
to Government in the Public Works department. The report 

will be prepared in the office of the District Magistrate in the 
following form t — 




Deionptron of 

I 

DUtnet 1 

N»mo of benefactor 

work (Hera 

enter locality.) 

| Amonnt 
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Works constructed by private - individuals. 

B. R. §Ia 747 . The following instructions should bo observed in 
85M., oolti the preparation of the reports:— 

* ( i ) Works costing less than Ks. 1,000 aro not to bo entered. 

(u) Buildings Of a religions character, such as tnaajids, temples, etc , and 
other buildings or works which do not serve an essentially fullie 
purpose must be excluded. • _ 

^ fin) In the case of wells it must be certified in etery t netance, whether 

they aro really for the benefit of the ~pablic, and only two classi- 
fications are to be observed, rn Eatcha ” and “Fakha. " i , 

(it) No unfinished works are to be brought forward. 

748 . From these district reports a statement will be 
prepared annually in the Public WorkB department Secretariat 
ana published in Part VIII of the Local Government Gazette, 
under a resolution acknowledging tbo public spirit displayed 
in constructing such works at considerable expenditure for the 
benefit of tbs public; copies of printed resolutions are sent 
to Commissioners of divisions for distribution to District Officers 
and donors concerned. This annual procedure, howover, will 
not prevent the issue, at any other time of the year, of special 
letters conveying the thanks of Government in regard to works 
which may be specially brought to the notice of Government 
by District Officers through the Commissioners of divisions 
concerned. 


Annual report on Naini Tal. 

B, R fils 749 « Instructions regarding the maintenance by the Snb- 
M. 2131W A, X)jvi s i“pal officer of a book of notes on tho condition of tbo hill 
slopes round the Naini Tal lake, and -the submission of an 
annual report, nro contained in G.O. no. C. 1835B. R., dated the ' 
15th July, 1890 [printed as Appendix 54]. The report should 
B, It. fils be submitted by tho Sub-Divisional officer through the Divisional 
no. 409 W. an( j t j 1() Superintending Engineers not later than tbo 1st Febrn- 
- ary. 

Annual report on the Kaisar Bagh at Lucknow, 
o. o. (P. w. ;■ . 750 . a report on tho condition of tho buildings in the ' 
P) c ‘ Kaisar Hugh nt Lucknow will be submitted annually by thoSub- 
018 * dated Livisionnl officer in charge through tho Divisional Engineer, - 
* lotu July, Superintending Engineer and the' Commissioner, to reach tbo 
J892 Government in Iho Public Worlfs department by the 1st , 
March. Tho report should leavo the sub-divisional office not 
later than the 16th January. 

■ Administration department,' G. 

<* ■ »21st March, 100 J, nro repro- 

Works department officers:— 
£•••••• 

WkfD the anaaal report on the condition of tbs buildings in fb# 
Kiiiar Usgb |« prepared. tbs District Engineer should note under e»«h sot of 
quarter* tbs tout roogLIy estimated cost of repairs. 
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weak, or 

(&) that tha repairs in qacition be carried out by tbe Ulaqder bimielf 
within » tico a to ba fired by tha Commissioner. 

(3) If tha money iijdepoaited tha repairs will be carried out by the depart' 
mentof Public Works without charge for establishment, etc. 

• * a • ■ 

(9) No new buildings shall ba erected or any addition* or alteration* made 
to existing buildings without the previous permission of tbe Commissioner, 

Lucknow division, who will address the Superintending Engineer in tho matter 

Annual report on the Residency buildings at Lucknow. 

751 . A similar report on the condition of tho Residency o R. file 
buildings at Lucknow should be submitted by the Superintend- no 69AW. 
ing Engineer to Government direct on 1st December. 
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lo (he A1ANUAL of ORDERS in fhe BUILDINGS and ROADS 
BRANCH of the PUBLIC WORKS DEPARTMENT, 
Unifcd Provinces of Agra and Oudh. 

(3rd Edition.) 


A 

Abbreviations — 

List oi— aicd in t ha Manu*i Pre- 
fatory observation*. 


Absence— 


(See also Leave.) 


— without luavo, 214. 

Divisional aud Disti let Engineers to 
consult tbo eonvcnleneo °* Coto- 
tnissioucre or Magistrates m case* 
of—, 136, 213(n). 

Abstract- 

liulldings,— of cstimato for repairs 
of, 344. 


Original narks and apocul repairs 
I’rcp iratiOQ of — «f estimate for. 


. 319. 
Works -us 
606-C10. 


and maintona n ee of, 


Accidents— 

(See also Casualties ) 

TtocoIidto in regard to ftie reporting 
of— ,-93, 410, 

It c ports of — , to Le sent to Supo-in* 
tending Engineers, 410. 
lteports of — , copy to bo sent to the 
Chief Engineer, 410, 


Accommodation— 


Agreement, form of, for erecting— 
nu Government land, 114. 

Office — for qio of Snb-d*vi*ional 
oflices, 233. 


Accommodation for travellers - 

Estimates for icpairs of—, 356. 
Inspection houses not classed nmler— « 
722 - 

Staging bungalows, otc„ bow classed 
under the main lioad— , 721. 


Accommodation for troops— 

Administrative control of works under 
main head—, 673 

Departmental and local head* for 
works in connection with — ,394. 


Accountant General- 

Acqmsit&rrof land, information of 

• tbo date of possession to—, 419. 

Acquisition of land, — to furnish a 
copy of the completed award b t de- 
ment, 420 

Cbrquo bookr, indents on— lor blank. 
573 

Civil officers to obtain Code forms for 
keeping accounts, etc., by indenting 
on — , 651 

Classification of works for the exocu* 
tion of which tbo— Is ths Depart- 
mental and local fiend, 394. 

tvurm ini nil ivu n't wutfcions 'to — 
duties of departmental officers jo 
regard to, 147 

— to receive a monthly list of sanc- 
tioned estimates, 102 

—to report annually to Govci nm cot 
tlia expenditure in icpairs of tbo 
Boardmg-houso of the Allahabad 
Boy«‘ High School, 510. 

Functions of — , 143, 144. 

Inspection of a Public Works oCc# by—, 
145-140. 

Submission if vouchers in support of 
payments for departmental labour 
to— not necessary, 595. 



index:. 


Accountant-General — (coneW.) • 

Tools and plant, local audit of annua! 
return of, by— -C13 
hen lulls, etc , mil be submitted by 
civil officers to — direct, 650. 

When cxpeuhtnra on a work cannot 
bo passed by — as an objectionable, 
671 

Works administratively contiolled 
by—, C73 

Work establishment, communication 
to— of appointment* to, 407 


Account^)— 

— of cksiges for establishment and 
tools and plant, G52-G55, App 35- 
—of civil officers appointed Imprest 
bohlen, 5*50.504, Ci4 
—of materials at site of works, 611. 
—of works under Rs 6,000 are not to 
bo kopt by sub heads unless specially 
ordered, r 6, 4i2. 681-587. 

Dills and contract certificates, reaio- 
tenance of, in connection with—, 
00S-C05, 

Capital nnd revenue— of buildings, 
634, -G 42, 653. 

Civil—, adjustment of charges in, for 
petty repairs of buildings occup : od 
, by civil officers,— 600. 

Civil officer’s — , maintenance of, 
611-G51 

Departmental labour,— of, bow kept, 
688-593 

Desirability of utiog English figures in 
- nil official 204. 

District Engineers, District Surveyors 
nnd other specially constituted dir 
7 bnrsiDg officers nro supplied with 
funds by means of a drawing— 
against the Divisional Engineer's 
letter of credit. 55G 
Monthly— C33-G-10. 

Regarding snspeoso— , C59 
Regarding transfer—, 050,657. 


Acquittance rolls— 

Payments on— how made, 633, 659. 


Act - 

District Hoard— (111 of 1936), rules 
framed by tbs Loc*l Government io 
the Local Pdf-Government depart- 
ment for duporal of all toim.ii 
•elating to District Board works— 

i(o). 


Act— (eonc/d.) 

Laud acquisition— ([ of 1891), por- 
tions of, nliich concern the officers 
of the Public Works department, 
308, 112, App 36. 

Northern India Ferrics-[XVII of 
1878), is the basis of all rules and 
lcgulations for the management of 
Perr.ea, North-Western Provinces 
and Oudb, 425. 

Act XX Towns — 

Rules relating to public works of—, 

■" 73, App 0. 

Administration— 

—of provincial inspection bungalow* 
nnd local inspection houses, lu whom 
vested, 723. 

Administrative control of Provincial 
Oivil works nnder main head—, 073 

Classification of works, depirtmentnl 
and local heads, under main held—, 
394 

Imperial Civil works connected with — , 
894 

List of detnehed loek-npi cl »«acd ondor 
main head — , 305 

Administration report— 

— to be compiled, with the assistance 
of tlic annual reports received from 
Divisional Engineers, 733. 

—on the Ganges Navigation Works 
should cover the twelve months and 
I should mention the total expenditure 
incurred during that period, 733. 

Dates of submission of— by Soperin* 
tending Engineers nnd other officers 
nnd by the Local Government, 731. 

Information required from the Sani- 
tary Enginicr, the Consulting 
Architect, the Electric Inspector, 
(to fnspecfor-CJcncrnf o{ I’rrrosr, 
nnd the Accountant-General fo* 

preparation of the—, 735-737. 

Instructions to buperinttuding En- 
gineers and other officer* for pre- 
paration and submission of—, 
731-745 

Rales for th» preparation of onnoal— 
103, 731-745 

Administrative sanction— 

—held* gsod for three years only from 
the date Of the order according It, 
290 . 



Administrative sanction— (roneM) 

—is necessary to tbo entertainment 
of a proposed contribution work, 
274(B). 

—is necessary to tbe preparation of 
a detailed design, 275, 285. 

—is not required for lbs pnrchagO of 
tools and plant, special repiirs and , 
petty originat works undor Us 200, 
285 I 

Budget estimate. All new original , 
works most have received— before 
they can 3 >»d a legitimate place in, 
683. 

Chief Engineer to note on all proposals 
involving an expenditure of over 
Us, 10,000 or 50,000 for tbe purposes 
of—, 233. 

Divisional Engineer ' Professional 
opinion of, may bo Accepted on pro- 
posals under Us. 5,000 for tbo put- 
noses of — , 283. 

Original works Authorities and tbe 
extent of tboir powers tp accoid 
—to project* for, 230. 


Advice (professional)— 

Commissioners entitled to— on ranui. 
cipal mutters, 132. 

District Boards entitled to— of tbo 


uiuei uuuk'j wuuout no i mission 
03 (n.l). 

Advertisements— 

When — may bo Inserlel in local 
papers, 2J2, 371. 

Age— 

Means suggested to get nn accnrato 
record of— ,aud sanotion of compe- 
tent authority to alterations in date 
of birth accepted, 14 

No appointments ou tbo permanent 
establishment may bo made of men 
ubovo 25 years of — without sanction 
of competent authority, 13 


183. 295. 

Private Becrotary's countersignature 
equivalent to— for estimates not 
exceeding Us. 2,500 in connection 
with Government Houses, 28C 

Procedure following — , 293-205 

Procedure in regard to limits of 
amounts of — , 2S8-232. 

Procedure whou revised— is necessary 
to a project, 237. 

'Project lapsed if — is not renewed, 
290. 

Responsibility of Public Works Officers 
in regard to tbe commencement of 
lapsed projects without renewal — , 
292 

Rules of—, 295-28C. 

Superintending Engineer should note 
on all proposals involving an ex- 
penditure of over Rs. 5,000 for the 
purposes of—, 2S3 

When exception may bo made of scry 
large projeetaagalnst tbo limit of 
outstanding— in any provincial de- 
partment, 289. 


"Agency— 

— to be distinguished from the Ext. 
cvlive control under winch it is 
placed, GG4. 

Definition of—, 66 1. 

Employment of— for works under tbe 
Public Works conti oi, CC3, C55 

Agreements— 

Sub-Divisional oflicors authorised to 
accept pieco-work— provided that 
cost of woik to be done under each 
such agreement does not exceed 
Rs 500,362 

Form of— for erecting accommodation 
on Government land— 114 

Directors of Bur Associations or other 
corporate body may excento— , 111 

Agricultural channels— 

Construction of— acioss roads foi 
irrigation purposes, 75, 476 (n.l) 


Allotment- 


Advances— 

—of salary and travelling allowance* 
159. 


(See also Appropriations ) 

—of funds is necessary for the com- 
mencement of a work, 395 (e). 


INDEX. 


IV 


All otment— (coscM.) 

Bndget— , definition of teim, 6C0 


Prosecution of unfinished onginal 


no. 

When— for minor Imperial works 
Posts and Telegraphs are not appro- 
priations, 6?2. 

Allowance (s)— 

— not admissible to an Executive En- 
gineer, for holding clmr go of sub- 
division in addition to bis on n division 
202, App. 23 

— adransable to Assistant Engineers, 
acting as Divisional Engineers. 50 
—local and deputation, 105A, ?10A. 
Orant of— to temporary Engineer 
when placed in uiTia'oual charges, 
200 , 201 - 

Rstci of travelling— adroissiblo lovub- 
ordinates holding charge of districts 
102 . 

Submission to the Accountant Gener- 
al of journals In support of travel- 
ling— Dill, 198. 

Travelling—, controlling officers for. 
195 

Travelling—, deductions from, of men- 
-fal servants accompanying certain 
officers, 191 

Travelling—, deductions from, of Pub- 
lic Works Officers during inspections 
by water, 193. 

Travelling — , title of temporary eitsb. j 
lishment to— -CG, 

Travelling — , to officor* and subordi- 
nates, 183—198. “ 

Aimoymons communications— 
Disposal of— 207 
Apparatus— 

(Sen alio Instruments ) 

Chemicals for—, cost chargeable to 
office contingencies, G17 
Ferrogslic linen and riper for— supply 

of, by the 6tntJOn*ry department, 
C19. 

Fe*ro typing—, scale sanctioned for 
Divisional and Sob-d. visional offices. 
C17 


Appeals— 

— by n candidate against whom an ad- 
verse opinion is pissed by the Civil 
Su geon as regards his physical 
fituess, 4.2(11*1). 

—If allowed, candid itc to appear bo- 
fore next meeting of Bond and pay 
bis own tiaielling expenses, 12(iv). 

--to High Court, 151 

Rules regai dmg— by or against the 
State, 151. 

Appendices— 

Budget os ti in ales, props ration of addi 
tional— for, 070 

Appointments— 

.—of romputors, 33 
— of temporary employes by Super- 
intending Engineers, Cl 
Creation of— on the temporary estab- 
lishment must bo sanctioned by the 


vice, 27. 

Role* for making— in tho lower 
subordinate establishment, 15-23 
Rated for making- in oflico and petty 
establishments, 28*39" 

Rule* for making— in the temporary 
establishment, 03,C0 
Work establishment, — ns member* of, 
407, 403 . 

Approaches to Railway crossings— 
(Sec Railways ) 


Appropriation(s) — 

(Se« »l*o Allotment ) 

Application for — of funds from fMit. 
ves, 718-720 

Application for — or rcapproprlation of 
funds to bo made iu 1‘uhlie Works 
depirtment form 41-11 , 712, 713 

Definition of the term—, 070. 

Formal — is necessity before n work 
can bo commenced, 335(C). 397. 

Registers of—, maintenance of, CHI, 
7 OK 

Itepsir*,— -of funds for, to bo confined 
to the limits of bo .’get provisions 
avail ‘Me, 700. 


INDEX. 


Appropriation(s)- (ffl" tU ). 

Reserves, when available for— and dis- 
tribution, 716, 710. 

Rules defimeg Use powers of Civil 
authorities m regard to— of funds, 
COO, 700. 

When certain assignments are not—, 
C72. 

"When no— , re-appropriations or tram 
fers of foods may bo made without 
tho previous sanction of the Local 
Government, GS9, 703, 

Artoricnltnre— 

Administrative control of works in 
connection with — , 673. 

Departmental -and. Local Hoads for 
works connected with—, 394 

Management, care and control of— t 
496 600 


BirthU)— * 

Alterations in dates of—, 14. 

Register of—, marriages and 'deaths of 
llritish Non-Comtnissioned officers 
and soldicis, etc,, 213. 


Blankets— 

Supply of— to Menial Establishment, 

222 . 


Board(s), District — 

Administrative coutrol of—, extent 
of, in the mattor of Public Works, 
396. 

— aro entitled to tho advice and 
opinion of the Public Work* depart- 
ment, CC3. 

—to rcccivo n list of uncompleted 
works from Sub. divisional officers, 
C94. 

— , to obtain and communicate sanc- 
tion of aoverninout to the Dm* 


AtloricuUtiTsl operations— 

Estimates for—, preparation of— ,257, 
600 

Proccdoro in regard to the mansge- 


Wlion— are enrnedout under tho direc- 
tion of the Director of Land Re- 
cords and Agriculture—, 499. 

Auction— 

Regarding sale of unserviceable stores 
by — , 034. 


Towcra of— to reappropriatc funds, 
710 

Procedure in regard to the disposal 
of final fair projects by—, 449. 

Relation* of— to Divisional Engineers 
' tx cjpcio, 130. 

Relations of — to District Engineers 
ond Surveyors. J 33 

Work* under the control of—, pre- 
paration of projects for, 603.274(D) 

Works undor the coutrol of — , pro- 
fessional spprova! of projects f#r, 
233{n.J). 


Award statement— 

Accountant-General to furnish a copy 
of completed -to the Sub-divlsional 
officer, 420. 


Boarding House— 

Report at expenditure ia repairs of 
the— of Allahabad Beys 1 High 
School, 640 

Board, Medical— 


Bardasht-Khanas— 


(See also Communications) 

Departmental and Local heads for— ,394, 


Bicycles— 
Purchase of—, 229. 


(Bee alto Medical Board). 

Rule* for the constitution and guid- 
ance of — assembled to consider 
oa«ei for invalid pension— , 183 

Board, Municipal— 

(See also Municipal Board). 


Bills— 

—and contract certificates, 698-C05. 
—to bo submitted as vouchor* with 
tho monthly accounts, 602. 
Contingent—, 682 


Condition* to be agreed to by a— 
dcairon* of constructing a building 
on Government land, 113. 

Rotations of— to Divisional and Dis- 
trict Engineers and District Surve- 
yors, 131-133. 



VI 


INDEX. 


Board, Municipal— (roa^M ) 


Budget accounts — 


Rule* regarding the preparation of 
plans and estimates for works to be 
com trncto d at ex po nso of — 73. App. 5 


Transfer of fond* for worts to the- 
392. 


Board cf Re venue— 

CUssiBcatioa of works for the esc 
cutiou of which the— is the Depart- 
mental head, 394 

Powers of— to accord administrative 
sanction to projects for Original 
Works. 2S0. ' 

Scliodole showing classes of works 
administratively controlled by 
C73. 

Body, Public— 

(Bee also Public Body), 

— prohibited from employing members 
e of Public Works department with- 
out sane tioo, C9(n) 

Conditions to ba agreed to by-desir- 
on* of erecting building* on Govern- 
went laud, 113. % 

Duties of a Public Wo-ki officer in- 
structed to afford ad f ice or assist- 
sue* to a—, 69. 

Gratuitous ftssiatance or inpertislon 
to—, implies tKat no increase of 
salary to the Govorcment servant 
will bo sanctioned— 67. 

Officers and subordinates may not 


Book(s)— 

c f reference available on loan at 

Mis Public Works Secretariat 
Library— 227 

r)iy_ f m untcnance and usd of, COO Clt> 
Measurement-- <le*cri pt ion, maintcn 
»neo and use of, 5' 1 J. 

Purchase of- fur public service, 220. 


Bncfcs and tiles - 

rorchaio of— from Jails, 437. 
Bridges— 

Annual report on— ou metalled roids, 
727-739 

Rules for constructing— over canal*, 
437. 


Budget eitimate(a)— 

Additional nppendicos for— prepara- 
tion of, G£C 

All new original works must liar* 
received administrative sanction 
befo-e they can find a legitimate 
place in a — , b32. 

Extracts from Part I of the Imperial 
and Provincial —to be furnished to 
Heads of departments and Supa in- 
tending Engineer*, GS7. 

Jail work*, exclusion from — of tho 
vnloe of convict labour from tho 
estimates for, 404. 

No addition* to or alterations in the 
finat— will bo made without tho 
sanction of the Financial depart- 
ment, 639. 

Preparation of—, C74 6*9. 

Provision of fuuds in — necessary for 
tho effective prosecution of all 
works, G78. 

Superintending Engineers to famish 
Departmental head* with a list of 
uncompleted work* for making 
piovision in—, 030. 

When suggestions involving atten- 
tions in — cannot bo cute gained, 

' CSC 


Buildings— 

(Sc* also Civil Buildings, Public 

Euildmes). 

Accommodation for troop*. Hopsit- 
mental and local heads for— con. 
nected with, 391. 

—id tho vicinity of Fort or Canton- 
ments. Application for permission 
to erect, 637. 

— of historical odIT archaeological 
interest, care and preservation of, 
120-129, App.lt. 

— on Government land, communica- 
tion of Government aanction to the 
©.visional F-ngiccer incases of, 110. 

—on Government land, conditions to 
bo agreed to hy parties concerned in 
cases of, 113. 

—on Government lsnd, daties of £<• 
partmenlsl officers in regard ta, 
110-113. 

—on Government land, form of *grtO- 
mont for erecting aecotamolition 
on, 1H. 



INDEX. 


Buildings— (eo»id.) 

Civil—, administrative control of 
works, in connection with, fi73. 

Civil—, DepUtmcnt.il anil Locat held* 
for works connected with, 3f>4. 

Civil— , order m carrying out repairs 
to, 33!) , 

Conditions 'Under which thatch is per- 
mitted on— at lull stations, 617. 
Estimates of repairs of—, 336*311 
Expenditure chargeable to original > 
works is treated ns Capital Outliy 
and in— occupied ns residences 
affects question of rent, 631 
Furniture may bo supplied to new 
offices including courts nnd not to 
other—, 607- 

Materials fiom dismantled works when 
may not be used in,— C2C (G) 

Nazul— arc Provincial though not on 
the books of tlio Public IVoiks 
department, SOS. 

Nazul— when mads ovor to tho charge 
of tho Public Works department, 
ceases to be nazul, 605 
Occupation of — freo of rent O ' at ro- 
dured rent, 639, App 43. 

Proposals to rai.o or reduce tho rent 
of Government—, 531, 641 
Public — , adjustment of the value of, 
transferred from one department to 
another, 632 

Public - , charges far petty repairs, etc., 
of, how dealt with and adjusted. BOG 
Public—, definition of tho term, 50t. 
Public— , erection of screens ot 
jhampi of grass m connection 
with, never to be p-wmittcd, 51G 
Public—, iccovery of rent for, 
678, GTS* 

Public Works depsrtment to take rea- 
sonable precautions to prevent tne 
occurrences of injury through firo 
to — under their charge, 516. 

Purchase, sale and transfer of—, 628- 
532. 

Register of Public—, maintenance of, 
343 

Return of — let and available fo. hire, 
preparation of, 549— G5I 
Supply of puntotai to p iblic— 
including buildings used as resi- 
dences, G08 

Treasury and currency—, administr*. 
tivo control of works in connection 
with, 394, C73. 


Candidates -(toncld.) 


Cantonment Committee — 

(See Committee ) 

Capital and Revenue Accounts - 

—of govo-nment buildings, 534, 5*3, 5S3 

Exclusion of cortam cIjbscs of build- 
ings from— 551, App 51, 

Cash— - 

Deposit into treasury of duplicate keys 
of — chests, 570. 

Pneednre for paying— Into tho trea- 
su y, 571. 


(Sec also Imprest cash book ) 

—how posted, 509. 

Particulars of imprests in— to be given 
after balancing, 569. 


(See under Accidents.) 

Cattle grazing— 

Co dit.ons for— ,498 

Cemeteries — 

List of cemeteries, 286, 431, App 34 
Planting etc, in- ,432 
Projects for works connected with—, 478. 
Rules for the care of — , 477, 518 
Rules for the csru of— not applicable 
to doted — , 477. 


(See also Contract certificates) 

Contract accounts of, 6t8-605. 

—of sittings for Untisli bom soldisrs 
in churches, disposal of, 430 
Procedure m regard to tho grant of 
— , of physical fitness by the Civ.l 
Surgeon, or iu case of appointments 
not exceeding Rs 60 per mensem 
by any qualified medical practitioner, 
12 

—on the state of maintenance of in- 
tra-Mnuicipal and intra-Csntonaent 
roads, 4G9. 


I 
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Certificates— [»»«U ) 

Prohibition against grant of— recom- 
manning transfer, etc, 12 (y). 

Regarding fitocss of Treasury strong 
rooms, grsnt of— by Public Works 
officers, 119 


Charts— 

Road — , maintenance of, in Divisional 
and Sub-'divis:onal offices, 255. 


Channels, agricultural- 

special rule* icgardmg construction f 
of —across roads, 75, 2S6, 470 (n 1). j 


Cheque— 

— drawn by dcpsrtmontal officers or 
others, not to be cashed from 
Public Works chests or other Public 
Foods, &7i, " 


Cheque hooks— 

Civil officer, supply of— to, 615. 

Indents on tbo Accountant Goneral 
for bUnlc— , C73. 

Register of — and receipt books ■ 

maintained in Divisional office, 573 


Churches— 

Administrative control of work* ton- 
nectej with-, C73 

Departmental nnd Local heads for 
work* jn connection svith^— and open 
cemeteries, 391. 

Maintenance of - compounds, 432. 

rrocoduro regardmg tbo final disposal, 
or tho certificate of sittings p-o- 
vided for families of British Corn 
soldiers in—, 459. 

Project* for worls in connection with, 
473, 479. 

P.ule's for—, 477. 


Circuit and Sessions houses - 

(Sco also Sessions Houses.) 

Adminiatrativo control of works ecu- 
neeted with—, C73. 

Departmental and Local betds for 
work* in connection with — ,394. 

Rain governing the occupation of—, 
“liiifp 45. 


Circulars— 

Board of Revenue's— regarding tho 
acquisition of l»nd. the mode of 
payment and audit of charge* 
for compensation of lind taken 
np, 4IC, App 41. 

— and orders of the Government of 
India, how referred to in the Manual. 
Prefatory observations.. 

—to ba posted into guard books nnd 
indexed on receipt, 215 


Civil buildings— 
(See Buildings ) 


Civil Officers— 

Accounts of— appointed imprest 
holders, ECO— 5C5, G4t 
Accounts of — , maintenance of, C41— 


—to comply strictly with the rules In 
tbo Public Works Code and Manual 
in expending fundp snpphod to 
them for public works, G*2. 
Execution of work* by—, C4I, C49 
ltavenao realized by— on behalf of tho 
Public Work* department, how to 
bo accounted for, 675, 

| Supply of cheque book* to— , 015. 
Supply of forms to—, C51. 


Civil Surgeon - 

Adrcria opinion by— how appealed 
•gainst, 12. 

Certificates of physical fitness, issue 
of, by— ,12. 

— Is the Local bead for Ilia execution 
of works connected with provincial 

, Hospitals »nd Dispensaries, 39i. 


Civil Works— 

(See also Work3.) ' 

Clerks— 

Appointment, etc , of head— of Super* 
* intending Engineer* 1 office*, ‘28, 33 
Appointment of second— ol Superin- 
tending Engineer*’ offices, SS, SO. 


INDEX. 


IX 


Clerks— (eondd ) 


Intending Engine art* oflw 




Commissioners— [contf<J ). 



Jicpoits on worts of public utility, 
HWiuwtt o£, through — , ?46. 
Schedule showing- cl a **•)* of worts 


Code, P. W.- 

Cinl officer* to comply ctnciJy with 
the rules in s»d the Manual for 
expending fund*, 042 

Funds, recognised in the—, COS. 

General knowledge of UiQ rules and 
procedure contained in— and Minnit 
expected of every office* and sub- 
ordinate, 8t>. 

re tty contracts, subsidiary role* for 
the elatiea of, referred in the—, 
3G0'3C5,37|, Arp. 39. 

delation in which the — stands to the j 
Mini nil, 1-3. 

Collector - 

(See also District Magistrate ) 

Duties of — in regard to the conduct of 
suit* against Government, 154, Apj>. 

'Duticn of— in i pgard to the aeouisi- 
tion of land, 412 App 3C. 

Colleges (Government) - 

(See also Educational) — 


Commissioners- 

Classification of works for I he exocu. 
tion of which— arc Departmental 


■■■HuiLipiiJ mm lutra-Cantobmrnt 
roads, 467 

Municipal projects,— »t liberty to con- 
sult Public work* department fm 
J32. * 1<, ' , 

Power* of— for finally sanctioning 
estimates u p to its 15.000 for locJl 
works adminislercd by District 
Hoards, 319(111) 

Tower* of-to sanction final fa,r pro 
jecte, 3S9. ‘ 

Project* for treisorie*, * Cco <] 
•ammistraliro smcliaa for a^di. 
tion* auil alterations to—, ®SC 


«1*P «• 

Suns against OoTernmeot, duties of - 
in rega <1 (o the c induct of, 161, 
App 17. 

When — may sanction requisition* 
not exceeding R*. 200 fo. Provincial 
works, 380 

Work* executed by the agency of tho 
Civil executive officers— sane! ion all 
requisitions nnd estimates for, 390 

Commissioner of Northern India 
Salt Revenue— 

Clarification of works for the cxecn- 
tiou of which— is the Depirtmental 
bead, 394 

Works aaTuinistrativoly controlled 
by-, C73 

Committee— 

(See also Cantonment Committee) 
Cantonment- emotions it* own 
requisitions and i-stimatcs, 390 
Position of a Public Works officer a* 
racmbei of a public—, G9. 
Comparative Statement- 
Revised estimate to be accompanied by 
a -.302 ill) 

Tenders for contruct* to I c accorn- 
. ponied by a—, 374 

Compensation— 

Acquisition of land, modaof payment 
and audit of charges foi — , 413. 
App. 41 

—for deornosa of food, S23, App. 24 
— for quarters to Sergeant Instructor* 
of volunteer co ps, 547 

Communications — 

(See also Bardasht khanas and 
encamping grounds.) 
Administrative control of works coder 
the main bend—, 673. 

Classification of works and department- 
al and loc»l beads for works in con- 
nection with—, 394 

Completion Reports— 

(See ReportB ) 


33 



Appointment of — 32 

Conservator of Forests— 


Consulting Architect— 

• to Government, United P,o\inces, 
duties of—, 581, App. 83 
— to keep Chief Engineer informed of 
lue movements, 92 

Contingent charges— 

Maintenance of register of— , 583 
l’ro juration and submission of bills 
-.682. 


Contract Certificates - « 

(See Certificates ) 

—to be submitted as vouchors with the 
account* — , C02. 

Use of-, 593-605. 


Contract documents— 

Classes of deed*, contracts and ollitr 
instruments which esn be executed 
try Public' Works officer*—, 360 

Copies of accepted tenders a oil condi- 
tions of centred to bn supptud to 
sub divisional oflKcrs,33l 

Description and preptration of—. 
871,372, App 30 

Particular of— for cou tracts UJond 
the power of acceptsnroof Divisions! 
Kuginws, 382. 

Submission of -fur order*, vrlien the 
amount of tcod’r excceU It* COO—, 
371. 

Tenders and Contract bonds to lc re- 
corded in divisions! office?, 371 


Contractor(s) -(Condi ) 

Officers on transfer not to take— with 
them, 07 

Payment! to—, 593 C05, 

Pet* y— to be furnished with n signed 
copy of the order in English, 305. 

. Repayment of security deposits of—, 
379. 

Socunty deposits of — , description of 
163,377, 378 ‘ 

Tools and plant, bow to be lent to— , 


Conditions of— forms of, 373. 

Earnest deposits, not no<*es‘ary in enso 
of— below Its 609, each—, 363. 
lncgulsr engagements in regard to—. 
Government not responsible, for, 
3S3. 

Limit up to which Executive, Super- 
intending and Chief Engineer may 
enter Into—, 307 

Trocedure relating to— over III 5u0 
each, 366, 3S0 332 

Sub-divisioual officors competent to 
accept pieco-worh agreements fo r 
petty— tip to P.« 600 each. 362 
Submission of reports of — , entered 
into by Divisional Engmcors.370 
Subsidiary rules for potty—, 3C0-3C5. 
Tenders for—, amount of osrncst 
money accompanying, 370 
Tenders for—, to ms of, 371-375, 
Tenders for— i .invititlon of, 366. 
Tenders for—, under Us 500 may or 
may not bo invited, 363 
When tenders fur—, arc liable to 
rejection, 375. 


(Sce Works, Contribution ) 


Acer plant o of lender by Divisional 
Enginco.s binding on—, 330. 

Conditions of contracts to be related 
to tinting and signed by the petty— , 
SCI. 

Irregular engagement* by— are entered 
into by them at tboir own risk. 
3H3 

No petty— to receive a petty contract i 
amounting to wore than Its. COO in 
conurc ion with our work, 3Cy. I 


Execution of work* under Public 
Works — through civil ag*ney, 
448(»t,4lHjb). 

Executive—, definition of the li 
CCt 
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Control— (co*ctd.{ 

Public IVttli department not con* 
corned with the 'preparation or 
sauction of the repair * lid inainfen- 
atict estimates for woifcs uct under 
lt« executive — , 4 13(c) 

The agency by which, a work ia cirncd 
out most be distinguished from the 
executive— under which it ia placed, 
664. 

Works under I’ubUu Work* — , ate 
usually executed by Public Works 
agency, 665 


Controlling Officera— 

Applications to— Concerned for an 
appropriation of fuuds from bis 
reserve, 718. 

Applications by— for tranifer of funds 
requiring sanction of Government, 
713. 

— competent to issue the order for 
commencement of wirk, 385 

—to maintain a register of appropna- 
tions, CGI, 700. 

—to decide as to the -source from 
which additional funds will t« ob- 
tained for an original work in pro- 
gress, 711 

—for the travelling allowances of 
Public Work* department officers, 
195. 

Definition of—, S35, 666. 

Duties and responsibilities of—, 196. 

Towers of— to appropriate and 
rc-nppropriata funds from tbeir 
reservee, 701-712 

Public Works department to inform 
the—, concerned at all times of auy 
anticipated saviogs or lapses, 707, 
508 


Convicts— 

Management of— , employed on Public 
Works, 439. 


Correspondence— 
fSeo also Letters ) 

—in tbo third person to be dis- 
couraged, 262. 

Instructions regarding posting of— , 
and disposal of acknowledgements 
for registered lotto rs, 266, 267 

Name as well as rank of the officer to 
bo specified oa all official documents, 
106, 2C0. 


zi 


' Correspondence -{eondd ) 

Official—, to exclude terms such a* 
wtloul, proximo, ultimo and idem, 
etc , 2GO, 

Kulos icgarding the disposil of— 

2 60-26 o. 

When -between General Officers and 
tbo Local Government is earned on 
through Superintending Engineer, 
673. 

Crockery, cutlery and glass— 

Scale of— for Provincial Inspection 
houses, 513. 


D. 

Dak bungalows— 

(Seo ul«o Staging Bungalows.) 

Authority - empowered to aecotd 
administrative unction to projects 
for new—, 23G. 

Rules governing occupation of — , 

Day book{s)— 

Dcscr.ption and use of—, 600-610 

Death(s)— 

Preparation of registers of births, 
mv mages and— of Dritisli oon-com. 
missioned officers and soldiers, and 
their f unities, 213. 

Procedure ou the— of an officer, 203- 

. 206. 

Debits— 

Transfer— from Civil department*, 
how accounted for, 65G- 

Departmental heads— 

(Seo als o Heads of departments ) 

Applications by or to the— fm placing 
new works in tho hands of the 
Publin Works department, 274, 
App 29,30 

Communication to — of additions to or 
alterations in tho provisions for un- 
complcttd works, 687. 

Countersignature of tho local Ind- 
ia necessary to all fair estimate* 
and pLins submitted to them, 
323. 1 
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Departmental Heads -(coaclrf.) I Designs— 

- to bo furnished by S □ pen n ten ding (Sec also Standard Designs.) 


Engineers with a list oE uncom- 
pleted u oris tor budget estimate!, 
6 SO, 094 


—generally cumupuitu umvi, »im wi 
Secretary to Government in the 


and Local heads for Imperial, tro- 
vincial and Local Works, 394. 


Departmental Officers— 


Annual administration report, duties 
of— in regard to tbo preparation of, 
731-745. , , 

Anticipated lapses duties of— in re- 
gard to, 87, App 10. 

Communication of sanctions to tho 
AcconnUnt-General, duties of— in 
regard to, 147. 

Encjoschncnts of, and building on 
Government land, duties ol— in 
regard to, 118-11 G, App. IS. 

Labour and materials, duties of— In 
connection with tbs application of, 
427-43S 

Monthly list of estimates sanctioned, 
submission of, duties of— in regtrd 

to, 102 

Monument’ and buildings of arcbitcc- i 
tural and historical interest, duties 
of— In regard to, 129-129 

Preparation of projects. Duties of — | 
in regard to, by, 133 

Delations of— to officials and public 
bodies, G8, 130-137. 


Deposits (security )— 


Kern} meat of — to contractors, 379. 
Ilulta regarding— of rontrrclor* 153, 
377, 373. 


Deputation allowances— 

i 

—to subordinates bo'diog charge cf J 
subdivisions, I05A,210\. 


—for ordinary jail wo In, how fnira- . 

cd, 318, 319, 459. 4C0. 

Terms on which— may bo furnished to 
. municipalities, etc., 68, 70, "3, A pp 
5 

Diagrams, flood— 

Maiuicnince of— in district offices, 
253, 254 

Plveca n hero -arc rcqui ed, 253. 

Director-General of Posts and Tele- 
graphs— 

Classification.of w o/ks for the execu- 
tion of which — is" the Departmental 
head, 39 1 

Schedule showing cissies of worts 
administratively controlled by— 
C73 

When allotments by the — arc not 
appropriations, G72 

Director of Land Records and 
Agriculture.— _ 

Arboficulturnl oporations In counsc- 
tl*n with D tlriet Board works 
under the direction of — , 499. 

, Classification of works forth* execu- 
tion of which tbs— is tboDopirt- 
mental and Local head. 391. 

Schedule showing classes of works 
administratively controlled by— , 

C73 

Sp«c,al roles for drawing money and 
accounting for of expenditure mi 
works tarried out by Ins depart- 
mental subordinate agency, G19— 051. 

Director of Public Instruction - 

Classification of works for the execu- 
tion of which the- is tbo Dejiart- 
( mental le-td, 39 1 
Schedule showing cNe’CS of works 
administ-atively couttcllnl by—, 

G73 

Disburserfe)— 

Cinques draw u by civil— , GIG. 

In th-» I'niiot Province* the fiub- 
. division*! officer is as * rula the— -, 
i 9t 

;\Vben Sub-ihrisionil officer* may or 
J may cot It—, 105. 
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Disbursing Office— 

Detailed inspection cf— ■ , Of, 107 

Disbursing Officers ■ 

— , bow supplied wilt fuuds, 5M>, 611, 
6 15 mid 649(C) . 

Relations of specially constituted— _to 
Divisional Engineers, 105. . 


Dismissal— 

Authorities by whom— of Lower Sub- 
ordinates on p-obatiou may bo made, 
23. 

—j>t office and patty establishment on 
probation, 34- 

— of permanent members of office and 
petty establishment, 37 

Procedure to ba followed wlion— is 
orderod, 166, 176-180., App. 19. 

Dispensaries— 

(See Medical ) 

District Boards— 

Projects for— works, their exccolion 
and inspection, 473, 474 and 663 


District Courts— 

Admimstratifo control of woiks m 
connection with— 673 
Departmental anil Locil heads for 
works iu connection with—, 394 

District Engineers (Surveyors)— 
(Sec also Engineers, District) 

report to the Chairman of District 
Hoard on the Btatc of 2nd class 
roads, 474. 

- how supplied with fundi, 656, 558 

Dsadquarters of — , 08 

Position and duties of — , 105 
delations of— and other specially cons, 
tltntod disbursing officers to the 
Divisional Engineer, 105,656 
Relations of — to District and Muni- 
cipal Boards, 133. 

Recovery of rent by — , 578. 

Working drawings, prepared by—, 139 

District Jails— 

(See Jails ) 


District Judge- 

Classification of works for (he cxocu* 
tion of which— is the Departmental 
end Local head, 391 

*!ciicduld showing classes of woiks 
administratively controlled by — , 
C73 

District Magistrate(s)— 

(Sco also Collector.) 

Classification of works for the elocu- 
tion of which 'the— is the Local 
bead, 394 

Works of public utility, submission 
of reports on, by tho— to the Com- 
mhaioncr, 740 

District Officers— 

Amount of imprest for—, 6G3. 

Rules under which-, etc, maybe 
appointed imprest holders for the 
cxocniion of works under Pub'ic 
Works control. 5C0— 565. 

Divisional Engineers— 

(Sec Engineers, Divisional ) 

Documents, Confidential— 

— sont by post, to be registered, 2CC. 

Treatment of covers containing— 259(a) 

Documents, Official— 

Copies of— not to bo given as a moic 
matter of course, 246. 

- (Recommendations) not to bo given, 
216 

— not to be taken away from office 
Without special ordors, 219. 

Scalo of copying foci when copies of 
— aro given, 247. 

Unauthorized disclosure of— for* 
bidden, 248 


Drainage cuts— 

Rales regai ding the eonstrcetion and 
maintenmce of Irrigation depart- 
ment-, 434, 495 

Drawing (s)— 

(See also Plans ) 

— acrompinying the estimate, 
312-315 
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Drawing (s ) — (coxcli ) 

— to be submitted folded in multiples 
of those of a sheet of foolscap — , 31 1 
Each fair fla.ii and— to be counter. 
. signed in token of approval, 312 
Preservation of ongin.il — , 315 
Record — showing work as actually 
constructed, 411. 

Working — by whom prepared, 139, 
Dufferin Fond - 

Services of Public Works depirtmcnt 
rendered free of percentage charges, 
71 . 

R 

Earnest money— 

Amount of— to accompany tender may 
vary, 376. 

—to b<- credited in cash book as a re- 
ceipt, 376. 

—to be returned to unsuccessful ten. 
derers as soon as their tenders arc 
rejected, 374 

Ecclesiastical (Imperial and Frovin* 

Administrative control of works coder 
main bead—, C73. 

Departmental and Local beads for 
works undar main head—, 391. 

Educational — 

(See also Collego and Schools ) 
Administrative control of works under 
main bead — , C73 

Clmiflcatioa of works and Depart- 
mental and Local beads under main 
bead—, 39t. 

Electric Inspector— 

Anaasl report on lightning conductor*, 
335 

—to keep Chief Engineer informed of 
bis movements, 92 

Electric lights and fans - 
Trovis oa of— 276, 535, App. 31. 

Encamping grounds — 

(to* at io Communications.) 

Departmental and Local heads for 
works in concoction with—, 391. 
Repair* of— Military, 39k 


Encroachments— 

Action to be taken tvbon— are noticed, 

109. 

Definition of the term—, 10S 
— and unauthorised ortupition of 
Government Hud, duties of Depart- 
mental Officers in regard to, 108— 

110, 535 

—on road boundaries to bo promptly 
noticed by tbs Divisional and hub 
divisional officers, ] 17. 

Engineers, Assistant - 

—how to be employed, S3, 141. 

Scsfo of Civil Upper Subordinate* oa 
whom the distinction of honorary— 
will be conferred, 64 

.Engineer, Chief— 

Accidents, copy to -of reports of, 
440. 

—to note on all proposals im olving an 
expenditure of orcr Rs. 10,000 or 
Its 50,000 for tho parposei of 
administrative sanction, 2SJ. 

— to receive intimation of administra- 
tive sanction by tbs Local Govern* 
meet, 291. 

—arc authorized to giant casual leave 
to SapLnaUadiog Engineer*, 229. 

— is the controlling officer for purposes 
of travelling allowance, J95 v 
— . to scrutinize municipal projects 
over 1U 50,000, 73, App 5. 
Classification of works for tbo execu- 
tion of which tbo—, IluiUlings and 
Roads bnuc.li, is the Departmental 
bead, 391. 

Damsgcs to works. Copy of report of, 
to be eubmittcd to—, U3. 

Jail works, execution of, by Public 
Works department with the concur- 
rence of the Jnspcctor-Goaeial of 
Prisons and the—, 4G0. 

List of surplui stores, submission of, 
to— C3 5.030 

Report to— of the crcstion of tern* 
porary appointments, Ct. 

Sanction of- oeecs si ry before a suit 
esn ba Instituted or a cam defended 
on behalf of the Public Wotks de- 
partment, 16G{[i), App. 17 
Schedule showing classes of works 
administratively controlled by the 
— Buildingi and Roads branch, 
073 

Sobaissionto the— by Superintending 
Engineers of administration reports, 
date of— 73t. 
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Engineer, Chief— ( concld.J. 

Bub mission to tho— by Superintending 
Engineers o£ oil projects requiring 
the sanction of tho Local Govern- 
ment to—, 321. 

-Submission to the— of an annual re- 


Sl 


tnry Subordinates of Iho Public 
Works department, 212. 

Superintending Engineers to talc 
orders 'of the— alien suspending 
officers of tho Engineer establish- 
<ment, ICS. 

When tho special sanction of the— is 
necessary to the entertainment of the 
work establish ment, 408. 


Engineers, District— 

(Soe also DistrictEngineers ) 


Engineer(s), Divisional— 

(See also Divisional Engineers) 

Accidents, — to submit report of, to 
Superintending Engineer*, -410 
Adjustment of charges for establish- 
ment and tools and plant by—, 
052—655 

Administrative sanction, the profes. 
sionnl opinion of —may be accepted 
on proposals under Bs. 5,000 for 
tbs purposes of, 283 
Administration report, submission of, 
by -.740. 

Civil officors, application for funds to 
—by, 645, 649(6), (0) 

Classification of woiks for the execu- 
tion of which the — is the local head, 
304. 

Definition of — , 104 

— Is at liberty to obtain any instru- 
ments required to complete the sanc- 
tioned scales, or make transfers or 
exchanges in bis division, 619 
—may sanction finally requisition* 
not exceeding fli. 200 for original 
works iu all departments of which 
tho Chief or Superintending En- 
gineer Is the Departmental Head 
and selected officer* orcr Rs 200 
and op to It* 2,500 for all depart- 
* ments, 3S3(II)(B) 

power* to sanction estimates for 

ordinary and spatial repair*, 390(a) 


Engineer (s)i Divisional— (cone Id.) 

- responsible for IriegnUr employ- 
ment of temporary establishment" 
65. * 

— to adviso Commissioners on munici- 
pal matters. 132. 

— to bring to notice the neglect of 
intra-municipal and intra-cauton- 
ment roads, 407. 

— to submit n Return to the Chief 
Engineer of passages to England 
required ly Military Subordinates 
of the Public Works dcpaitmcnt, 
212 . 

—to inspect snb-divisional offices, lu7. 
Headquarter* of — , 97. 

Imprests, responsibility of — m cases 
of irregularity, ECC. 

Jail works and repairs, inspection* 
by— of, 460,401 

Letter* of credit, — to authorize Treasury 
Officers for issue of, 658. 

Periodical inspections of tho office* of 
— by the Superintending Engineers, 
94 

Powers of— as controlling officers, 

. 195. 

Powers of — to sanction final fair pro- 
jects, 389 

—in regard to the appointment ef 
persons to work -establishment, 
498 

Recovery of rent of public building* 
on behalf of — , 578 
Register of works, maintenance of, by 
— , 609. 

Relation* of— to District Boards nnd 
Departmental Officers, 130—132, 

Relation* of District Engineers, Dis* 
trict Surveyors and other specially 
constituted disbursing officers to — , 
105, 656. 

RovCTinB realized by civil officers on 
behalf of the Pnblio Work* depart- 
ment, not to be accounted for, by—, 
675. 

Tools and plant, submission of tbe 
return of, by — , 615. 

Transfer debits from Civil depart- 
ments, how to be accounted for by 
— , 656 

Transfers of upper and lower sub* 

I o'dinates and office establishment* 
by—, 99 

tlaierT'ceible and surplus stores, sob- 
tni»*\on of return* of, by— ,633. 



Engineer Is), Executive— 

— not os a rule, the dwbursar, in tho 
United Province*, 94. 

Promotion rolls, 4fi 

Engineers. Eoyal - 
(See olio Royal Engineers ) 

Submission of the annual ton fide utial 
report on—, 47, 211. 

Engineers, Sanitary— 

yower to sanctum petty purchases 

of stationery and rubber atampi up to 
B limit of Hi 20 m each ease, 239(a) 

— power to inaction the purchases of i 
bicycle* np to « limit of Hi 250 for 
each b cycle, 22C 

— power to sanction tbo purchase* of 
tooli an<T plant, office furniture and 
tents, 801 

Work* under the— 73, App 5. 

—to beep Chief Engineer informed of 
their movement*. 92 

X 


Administration reports, date of mb. 
minion by— to the Chief Engineer, 
731 

Administrative sanction,— to note on 
all proposals involving an expends. 

tnro of over Its. 0,000 for the pur- 
rose* or, 283. 

Application by— for additional fund* 
for repair*. 709. - 

— entnot giant pmilegn leave to 
Honorary Assistant Euginccr*. 

w. 

Casual leave to—, 219. 

Casual leave granted by — , 219. 

Classification of work* for tho cxccu- j 
tion of which— i* the Departmental ! 
and Local head, 30 1 

Dismissals by — of p-obationary sub- 
otericcr*. Ill grade, 23 

Do tie* of—, 89—91. 

Estimates for tpceial ami ordinary 
repair* and mainlotisnce, sanction 
by—, 300. 

Inspection* of— ,93— 9G. 

Jail work* and repairs. Inspection by 
of. 4CO 

Power* of —a* controlling officer*. 19>. 

—and other coot-oiling o<5ecrt to 
appropriate and resppropmte funds 
from tbeir reserve*, 70t, 705 

—to grant leave, etc , 164 


[Engineers), Superintending— froaeLf,; 

—to gnnt quinquennial increment* 
to 6ub.ovdi*ccrs, 9 

—to entertain work establishment, 
408 

—to entertain temporary establish- 
ment, Cl 

—to appoint lower snhardinatei, 
10— 21 

—to sanction final f iir p-ejeet*, 
SS9. 

— power to sanction petty local pur- 
chase* of stationary and robber 
stamps up to a limit of its, 20 in 
each cose. 239{n). 

— power to sanction the purchases of 
bicycles up to a limit of It* 250 for 
oicli bicycle, 229 

— power to s motion thn purchase* of 
tools and pl»nt, office furniture and 
tent*, 391. 

Reports to — of nntieipa f ed savings or 
lapses, 703. 

Residents and ]ic«dquartcr* of— ,07 
Submission by — of indent* for Manna) 
forms, 231, App 25 

fcchednle showing classes cf works ad- 
ministra ti rely controlled by — , C73. 

— arc empowered to transfer nnd jiost 
Assistant Engineer* nnd Upper and 
lower Subordinates not in charge of 
district* anil all clerical office and 
pot‘y establishment*. 00 
—to bring to notieo the neglect of in, 

. t n-iaunicipal and’ intia-eanton* 
mont road, 4G7. 

—to suspend officers of tho Eogimer 
eatuUishmcnt where the interests of 
tbo & to to demand it, 1 CS. 

— to furnish *»ilh their Provircial 
Rudgot estimate* details of estab- 
lishment end tools anil plant, C7G. 

— power to accord final Sine'ion to esti- 
mates (subject to exceptions) not 
exceeding !;* 10,000 or It* 50,000, 
339 ” 

—to sorntinizs municlpil p ojects 
other thin thoso of snoitiry wo ks 
tvor Its. 5,000 and tinder R«. 10,900 
or Its. 59,000, 73, App B. 

—to keep the Chief Engineer in- 
formed of their move moots, 9?. 

—to inspect and report on the condi- 
tion* of all buildings of historical 
and architectural Interest for which 
the Public Works department is 
responsible, 91 

- to inspect persoml registers, 

91. 

— to insptet divisional elEce* and to 
submit repasts of tbeir inspections 
to tin Cliuf Engine r,9L 
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Engineer(s). Superintending — ftmeli J 
— tp bring to the notice of the Chief I 


Establishment— f eon eld ) 

Temporary— not to be con/uecd with 
probationary, officiating or work 
‘ establishment. 63,410. 

Temporary—, rules for employment 
of, 68- 66. 

When temporary-*, may be provision- 
ally entertained by bnperin tending 
Engineers, Cl. 


his circle, 163 ^ I 

— to submit to the Chief Engincer'all 
projects requinug the sanction of 
the Local Government, 32]. 

—to furnish Departmental heads with 
a list of uncompleted works, GSO, | 
694 

—to communicate to the various 
Departmental heads any alterations 
in or additions to the provision for 
uncompleted works, CS7. 

Supervision of— in tho checking of 
fair projects, 90. 

Unserviceable and surplus stores, dis- 
posal of tho retarn of, by—, 633- 
034. 


Establishment- 


Establishment, work— 

Appointment to — , 407. 

Appointment to—, powers of Public 
Works officers in regard to, 408 
Appointment to — , communication to 
the Accountant-General, 407. 
—.classification of. 408 
— , not to be confused with temporary 
establishment, 68, 407. 

Membors nf— , not to be designated by 
departmental titles, 410 
Payment for overtimo work to members 
of — , limit of, 409. 

Re-employment or retention of the 
services of the members of—, 407. 
Rules regarding the payments to—, 
683- 690. 690. 

Temporary detached service from the 
permanent to— qualifies, 407. 


Adjustment of charges for— and tools 
and plant, 052—651. 

Appointments, promotions and trans- 
fers In the office—, instructions for, 
27. 

Budget estimates for — , rules for 
guidance in the preparation of, 

Date from which the service of mem- 
bers of permanent office or petty— 
under District Board’s counts towards 
pension, 39. 

Duration of appointments on the tem- 
porary— , 02, 03. 

Tay of temporary— may not be mcreis 
®^d without Government sanction. 

Potty—, defined, 10 

Rules for appointment and p-omotion 
of the Engineer and Upper Subordi- 
nate—, 78— B1A 


i'caloand distribution of sanctioned 
Engineer, Subordinate and office- 
40 -44. 

Seale of hot weather- in divisional 
ana sub-divisional offices lu the 
pi sms, 225. 

Selection of titles for «mp!cj6 j„ ibe 
temporary—, CG 


Estimate (s)— 

(See also Projects, Requisitions.) 

Accommodation for travellers,— for re- 
pairs of, 356 

Acquisition of land, preparation of—, 
308. 

Arboricultural operations,— for repairs 
of, 357 

Cumpensation for land, taken up,— to 
give the fullest information regard- 
ing the payment of, 303 

Disposal of — after sanction, 328-829 

— cbirgcahle to Military Works 
Budget, disposal of, 286(c). 

- for hot weather establishment, 225. 

—for repairs not to include new 

works, 725 

Frit — to be signed by 'be officers of 
the department concerned in token 
of approTal, 312. 

Ferries,— for repairs of, 355 

Jail works, preparation of— for.816— 
320 

Miscellaneous Fublic Improvements,— 
for repairs of, 858. 

Municipal plana aud — , officers by 
whom Commissioner is advised in 
dealing with, 73, App 6. 


SI 
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Estimate (s) — (eo-icld ) 

Ordinary repaiis, mlc* governing the 
preparation and snbu'Usion oi— f«r, 
32C— 312 

Original w tries, authorities tupoirnS'! 
to t Hilt 10.1 requisitions nud Gml 
fai.— fur, 3S3. 

flii'wrd ill >v mgs accopjranying — 
SM-J15 

Piepo-otion of pret minajy — ,307. 

Preparation oi p>qtusit *>r.s nnH — fer 
petty original work a, 44**. 

P cparation <.f detailed — and plio9 
previous to ndpiitiistiative Binction 

l’ prohibited, 12$ 

Renewal colKctica of 'oads,— for, 315 
- 350. 

Repairs— , preparation nod panting 
up of. 344, 451 

Repairs ami miwtcnaneo of worts, | 
autVwifics empowered to sanction 


Execution of Works- — 

Conditions necessary for—, 385, 717. 

Expenditure— 

All unautboimd— to be at the ri*k of 
tbe public \\ oris office 1 s by whrnn 
-incurred, 3S1 

Contribution works, regarding reports 
of- cn, 47C CIO 

Funds to rhiclii— ineuircl on Public 
Works is charge able, G62. 

Tiestmcnt of objection tble — , 140. 

When -on a '101k cinnnt bo passed 
by tbe Accoon taut General astir* 

- objeetiomUe, t,7l 

Experimental Farms— 

(Se« also Farms 

Admimstr.i.iTO control of works In 
connection with — , G73. 

Departmental and locit beads for 
woiks m connection with—, 3H. 


llnlca’fo* tlnatlj sanctioning—, •324, 

327 , 
SinporintendiOgr.iiginc 3 r e proffs-ionil 
opinion repaired to nil— txcccdiag 
Its 500 in connection with Ooacrn. 
meat Houses. 2S3(ft C) 
fm jldu.cntsry— , prep'ratiou cf. 230. ' 
fiiipjl.iucntary— , sanction to. 5 A< t ' ' 
Tools anil phut, frcituug of — , for, 
35'*. Oil. . | 

Use of printed specifications in c i-inrc- \ 
(ion wall— is to be cncon ; igad, 305, 


Explosivcs- 

Arrangceicnti for tbe supply of — , 
435 

F. 

Famine Belief Works - 
Pregrtiuino i.f— , Co)? 

’ Pi»jcets for-, 601, 602 

Feeder roads— 
paihaj 4 SO •493. 


Examinations— 


Farms— 


Com policy — prtsodbed in the Cede 
and the Manual, 7S 

Facility to p«*»— to bo afforded to 
anting o fleers, 78. 79. R3 
Failure to pa*s S3, hi 
Profces’on il— , rules relit ng to, f»l 
Proficiency and High I'rnf citnejr— 
—and llcgiM of Hoi'f ar--m o leiita)*: 
languages, StA, App. 9 

lie-raid* for fusing— , 82 \. 

V rnsculi" language, — isri id n« ret j- | 
ing na'ue writing enl tn count*, 
rill-’ r«ln lig to— 5}2, App. 8. | 

Excise— f 


■ ( c e* Experimental Farms.) 

I Fees— 

Copying — , charges. fo*, 210.217. 

— for iifcupltjon of 1’roTincial Intpec* 
tion bongal >w«, 510, App. It. 

Femes - 

1 Ade>iaiatr»li<a , i, marageu ent «ud 
sip rintiBihncisot jnbllc - ,dtf*siLd 
o-d r* regard inp, 42'). 

Adraims'rituri* ci'trol cf wo»k* in 
*«’ii»ret ftn with — , I 73. 

A’.tfio-i ij (eip'wcruf fn ae crd'Crfe/* 
ci>*ntii« siccli n to p ij.it fo,—. 


Afritni«tr i* .re cor, r- of wn kl In j II }>arl»~>ntsl and lor.] Ji»"d* for 
ci.no cli >n mt!i— . «.7l I w lua cOnli.'r'i'fi filb— , 311 


f..no ctl'U with— .1.71 



ib—. s: t 

J), patlL •’tit*! RLll 1 v. *1 
work* crrn'-c:c,l t.ith - , 


K*tin>U* for- tli*j«'j»n 
tt nance tf— , r'5 

ii.d mail;. 
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Ferries — famcM ) 

List of— under tlv anper’nlendenco of 
office-S of tlio Public Work* depirt 
nieut , 42G 

Ferrogallic paper and linen— 

Indent for supply of—, 239. 


Ferrotypes — . 

(Seo also Tracings.) 

A p ; n i a 1 11 a fo’ winking—, scale of bji> 1 
P'lrchasj of clie uic*ls ind ftp:: fo 
— , 617. 


Final sanction— 

Authorities empowered toccc-rd— io 
projects for Imports), Pioaincnl 
and Local original works, 3b9 

P.epiiiB nod jeiintennncd of woiks 
tenons authorities empme'od to 
giro— to estimates fo , 3f0. 

Tools and plint,— to cstiirntes foi the 
supply and repair of, 391. 

When the sanctioning nutliorlty may 
call for the professional opinion of 
an Engineer before according— 
393 


Financial department— 

Accountant-General to report nunu illy 
to — the cxpenditu e in lepair's 
of tlis Loarding-bouso of th. 
Allahabad Boys' High School, £40 

— accord ndininistratiyo sanction to 
projects for new dftk bungalows 
and lorries, 28G. 

Budget grants, sanction of Qovci n- 
moot in the— is necessary to the 
increase ordeciense of, 72C. 

Reference to — for snuction to transfer 
of funds G72, 72G 

When assignment* by Jbe— for woiks 
aro not appropi unions, 672 


Forests— 


Form(s)— 

Oenerrl— 1*. W. D.— 211. App. 26 

List of— prescribed in the Ilui'dings and 
Roads 'danual of Orders 211, App 
26. 

rrovnicial and other department — 
adapted for U6C in Buildings and 
Iloids branch, 211, App. 26 

Fund(s) — 

Applications by Superintending Rn- 
giuccs for additional— for repurs, 
709. 

Appi'cation for appropn ition or re* 
npprop lotion of — to bs, m’do in 
l'nbhc Works department form 
no 4111 , 712, 713 * 

App'Opriation of— for repairs to bo 
confine! to the limits of the budget 
provision, 70G. " 

—and expenditure by Civil OfnceiS, 
G43. 0i5,l49(rul« 5, «) 

Definition of the term — , bG? 

Locil— , from which no 1 ks of a public 
nsiurocm bo executed as eoatubu- 
tion works 47 B 

P.ocedu-e regsnlmg appropiiAtions, 
i c-sppropriatioiiB and transfers 
of—, 701- 7U ' 

Proposals to transfer - flom or to Civil 
Budget estimates must bo submitted 
to Government, 728 

— Tucogntied an •■V.c, Public Works d«- 
pa-tnierit Code, GG2 * 

Spccifie appi. print i>n of — uocossmy 
bef re a work may be toivtvt-nic , 

3»&rc; 

Uncompleted no Is, provision of —for 
tlio eff. disc prosicutioo of, 67 \ b7t5, 
G92 

When— will usuilly be tr icsfei red to 
the Budget Account, 392 


Furlough— 

(Seo also Leave ) 
Applications for— 1G3. 


Furniture - 


(See also Conservator of Forests) I ", 

Clntsifienllon of uuriit aud Depi t- 1 
mental and Local beads in connection 
with*-, 39 1, 673. 
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Furniture— feoncld.j 

Sanctioned scale of— and crockery, ete., 1 
for* Public Works inspection bnnga. I 
lows, 512—514 

Seale of — for 8ub*divisioa«l offices, 228. j 

Supply of— to new offices and courts I 
requires special o.ders of Govern, t 
ment, 507 


Government (Local)— 

Administration reports by—, date of 
submission to the Government of 
India, 731 

Application to— for additional funds 
for repair a, 709. 

European stores, when sanction of— is 
necessary to tbs porch*** ot, 429, 

430. 

European stores, tvben sanction of— 
it not necessary to the purchase of, 

431. 

Future orders of the affecting the 
Buildings and lioada branch to bo 
embodied in this Manual, 7, I4l 
In conveying" sanctions of tbc— 
orders to indicato dearly that the 
sanctions have been so accorded, 8. 
Issno of special letters conveying the 
tbsnks^ of — for works of public 
utility constructed by p-ivate In* 


Government, (Local)— (concld J 

When no appropriations, loappropri- 
I aliens or t aDSfers of funds may be 
i unde without the p cvioua sanction 
! of— ,689,703. 

Government Houses — 

Care, custody and repair of furuituro 
in—, 619. 

Employment of rnbltc Works depart* 
ment ia carrying out sanitary 
arrangements, etc , to—, 619. 

Instructions for the guidance of sub- 
divisions! officers in char go of—, 
620,521, 522 

Occupation of—, report us to tbc 
fituess of — , 521 

Private fccei etary is tbo officer in charge 
of—, 619. 

When no uork lu connection with— 
may b« uudertakon which cannot b* 
completed by specified dates, 622. 

Government of India— 

Administration ropOrt, dito Axed by 
the— fo r submission of, 731. 

Deferences to the,— for provision of 
official residences, 524. 

Rutes relating to the submission of 
memorials lo tho-, 70S. 

When asiigoment* by the— for Impe- 
rial works aro not appropriations. 


trusted in deciding questions, 6. 

Orders of— are necessary b.fore ihc 
■oi vices of n Public Works officer 
can be pieced at tho disposal of 
municipalities, etc., GS— 70 

Powers of— to sanction final fair pro- ( 
jccl», 3S9. 

Towers of— to accord administrative 
sanction to projects for original 
works, 2S0. 

Proposals to transfer or ro-appropriato 
foods must be submitted to— in th« 
rullic Works depirtmeut and 
referred to the Fiusneial depirt. C 
ment for unction, 720 

Suits on behalf of—, 15! — 156, App 

llcforcncti to the Government of India 
by— for p-ovi*ton of official rest 
donees, G21. 

When— ssnetlon it required in grant, 
mg Increments to meiubcr* of Sub. 
ord'nate establishment, 9 


Duties of district— iu regard to the 
conduct cf suits agsiust Gorcrn* 
incut, 15!, App. 17. .• 


Government Press— 

llulcs to bo observed in dealing with 
—,230.231, App. 25. 
Superintendent of— la the local betd 
for the execution of works in «<>a» 
nectiQn with the — , 391. 


Government property— 


tbi occurrence of injury through 
firs to— under their charge, 510. 
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Grant(s)- v 

Budget— , definition ot ,CGS. 

Budget — (auction ot Government io 
the Financial department is neces- 
sary to tho increase and decrease of, 
726 

Boilding— for schools, 76. 

Building— f<n volunteer corps, G48, , 
App. 60. 

Gratuities— ■ 

(See Pensions ) 

Conditions under which— may he 
granted to a jsy labonrer ot 
mechanic injured, etc., ISC 

Gminc— 

Conditions for leasing of— on roadside, 
493 (a), 676(a). 


Heads, Local - 

Schedule showiug the deaignation 
of — for Imperial, Provincial and 
Local notice, 394 


Heads of departments— 

(See also Departmental Heads.) 

— , powers of final sanction of, 889. 

— the designation of, 334 

— ; worts administratively contiolled 
by, 673. 

, to maintain a register of ssne- 
tionud project foi Provincial orfgi* 
nal worts, 2S7. 

Headquarters- 

—of Divisional, District Engineers 
and Surveyors, 98. 

Superintending Engineers, 97 

High Court, North; Western Pro- 
vinces. 

Administrative control of worts in 
connection with, G73 

Appeals to—, in respect ot suite m 
which Government is a party, 164, 
App. 17. 

Departmental and Local heads for 
works in connection with— ,394- 


Holidays— 

—granted iu Public Works offices lu 
tho United Pi evinces, 721 

Hospitals and Dispensaries— 

(See Medical-) 

Hot weather Establishment— 

Scale for offices in plains, 225 

I. 

Imprests— 

Amount of, — must not exceed the 
fixed limits, £63 

Divisional Engineers or sub-divisional 
disburses when to furnish civil 
offieors with — and — cash-book, 661. 

Responsibility of Divisional Engineer 
in case of irregularity of— 566 . 

Hales under which District Officers, 
etc, may he appointed — holders for 
the execution of work from funds 
provided in the Public Worts de- 
partment budget estimates, 660 665. 

When — may be entrusted to members 
of temporary or work establish- 
ment, 666 

When — should be given department, 
ally, 566. 

Imprest account(s)— 

Date of submission of — , 567. 

Importance of the punctual and rc- 


Procednro in rtgaid to tho mamten. 

anceof — SCO— 568. 

Subordinates to be encouraged to 
' keep— in English, 668. 

Imprest Cash-book— 

(See Cash-book ) 

Improvements in towns — 

Administrative control of works in 
connection with — , 673 
Departmental and Local heads for 
works »n connection with— ,394. 

Increments— 

—la psy ot Lower mbordiattet, 
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Indebtedness (habitual) - 
(See Insolvency!. 


Rules rcgxrding— of Governments 


i Inspectpr General of Forests - 

J ttiou of mo for tiio cxecu- 

tion ofnL'cli tlio ts tho Do pa t. 
•niutal 304. 

Sihe-itijo _hLowiij!J cl'ascs c*f works 
aduimutrativoly coatrolljd by—, 
i » 78. 


— for Manual fore. 9, 241. App 26 
—for su.voyiug and m*thcmetic*l 
instrument', 4>1D. 

— fo. otatiooeiy. 230 
—for totter scales, etc , cn Aligarh 
' postal woikshupa, 2"> 


Inspector-General of Polico — 

’ 

(See jUo Police )' 

— is tho Dtpir'Mrntal head for tho 
ux-*itit on of wyrka connected with 
lolw\ 301 

Sanction* nil lit] iisitlOn* and estimate 
fit mamteu'Dc* ani repurs, itc, 


roads, — of, by {Jir’siousl or Sub- .iduiinistr.tfvely con trailed by the— , 
dials onal officer, 727— 739 C'3 " 

Debt tied— of »nb divisional offices, 

94. 107 

Disuut lio irds* stoiks, - of, by Pcblie Inspector-General of Prisons — 
Works officers, 4J V 

— of I’ablic Woks officer by the —is the lit partial util held for the 
Accountant'O.oB .il, 115, 110. execution of Jail Works, 391. 

— sabordinueofhees by tho Divisional 

Engineer, ll>7 " I - sanctions all rc>]li:>Ulon* and 

— cf division il offices by Sup-rio- 1 estimates for uianiti linnet and 
tending Hogiiuo », 93-96 S*' 1 ’ rep ms < f Jail IWha, 33J,fesfe- 

Regarding— of works anlod ly Imo*, SelicJ .lc showing chstoa of *o-ks ad- 
77. mmlstratively cm troll: 1 by—. 073 

Whet with Ilia conc’.rreue • cf— and 
Cbi'f Rugiueor jil wo-ks may bo 
Inspection bun£2lovrs 'houses)— executed by the l* ib!i,» Works d:- 

j pirtin -lit, 4C0 


Inspection bunfploxvs 'houses)— 

Admin mi at ion of all provitcnl— j 
and local Induction house* m j 
whom tested, 610. 723. 

Departmental «nd Local brads fur 
works in connect on it 1 111 — , 394 j 

Dctailc 1 u!>* *c,t»'dinc the oecnpt- j 
tion of p ovini al — , 510, Ajp 4 1 . 

I’lOamcial Public Wo-ka — arc ditid.d 1 
into throe oij»»e,, fin, 

Ssnct'oncd »eala of farnttut-u ard 
erorkeiy fo- Pror’iiwsl— BIS’, Oil ' 


In3pector-G:ncral of Registration - 

— Is tke D.pa t'uoatil hi il fo- tbo 
t\ epjjaji of works .n 1 aniicction 
wjtbreg.stratnn b’»l Imps, 3 '1. 

Schedule allowing ilili s of works 

od.nlniitMt’iely control!) 1 by the— 


Inspector General of Civil Hos- 
pitals— 

CWsxiBcat.on of wo k* for tho execu- 
tion of wbiih the— .a the Depart- 
mental head, . . 

Scbcdolo shtw.ng i-f »o-i* 

admimsWtiTcly eonttilKid by—, ! 


Insolvency— 

(F-*a alto Indobtedneis.) 

It ilc« , , g . d.ng the —of Public Work# 
officer', SuboidimU* of ntli.-v runn- 
ier* ',f the pjr ument c-dsbhshmcnt, 

j Inspector of Llzhtnins Conductors— 
Pnt.rtOf— , 5t Z, 321, App -87. 
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SXi'li- 


(&ec also Apparatus ) , 

Engrossing, executing, stamping 3 B G j 
registui ing of— , 1 15, App. IE 
Ditposil «.f — ^ttlnclt ore put repair, CIO | 
Dmsiaaal lingiuecrs comp-> at lo 
obtain any— required lo complete 
tins sanctioned scales, C19 
I mli ms for— to ljc a'dnssid to tin* 
MathomntiC't Inst ument it pi?r- 
u.ent, Calcutta, Ct*» 

—must tot be i n A- n till for »n exit a* if 
the sanctioned *r\U, 020 

iio t to be n Honed to rent i*U in sto c 

in an inefficient condition, 62s. 
Surplus — , disposal of, 620. 

Surveying and mathematical— , rejmi 

of, 630. 

Surveying and mathematical— , sanc- 
tioned fcito for Divisional and Sub- 
divisional office*, 01 6, 617. 


Intra-Municipal and Intra-Canton- 
ment roads - 

(Seo alio Roads ) 

Amount ot subsidy fixed for — , 466 

Certificate on the stato of maiuteuance 
of-, 409 

Couiuiissiocers, Superintending and 
Division il Engineers to b ibr to 
notice neglect of or bad lopair* to — , 
407 

Eitn outlay on — to be a proper charge 
against tlio revenues of the 
committee concerned, 4CG 

Ham too nice of suctions of cpitun 
— by till coin tun .■ o concerned, 4>5 

Proccdmu m ugard to the rutuusfo 
of — to the i’tiblio Worts deput- 
went, 471. 

Subsidies for , how to be expended, 
407. 

To prevent misunderstanding, marts 
sbo«in;j boundjry of — should bo 
erected, 470 

Iron work— 

ltules fin the purcln«o and supply of — 
433,411 

Irrigation department - 

Construction and m mitenaiice of winks 
required (°r the | lsse«e cf di i.n 
^■gc wat. t s'ios' untesyo road, 


(See also Central Jails, District Jails.) 

Administrate e routio] of works in 
conn etion with—, 673 
Classification of works and Depirt- 
muital and Local heads for uorks 
connected with—, 601 
Execution of works by (he ngency of 
J til department, 46 1 
Inspection of —works by Public Works 
department cilice s, 400, 461. _ 

— n auufactuiea, pnrchlV of, fjon) — , 
430-433 

—Superintendent to consider himself 
subject to the orders and instruc- 
tions of huperintond ng Engineers, 
4C0. 

* WUI Is, supervision of, by the nblio 
Wo ksdepartmen-, 318, 460 
Buies foi tho prepi rat I on and dispos- 
al of projects foi oi igi nal —works 
and spect it rcpaii s, 310—320 
Snb-divsioml ofluors not coucerned 
with— works unless specially de- 
puted, 4C3. 

Submission to 'Superintending Engi- 
nec h of tbo quarterly progress re- 
port of— uorks, 403 
Value of convict 1 ibour is to be exclud- 
ed f om budget estimates of—, 464, 

: Judicial Commissioner, Oudh - 

Classification of works for the execu- 
tion of which the— is the Depart- 
n.eutal bend, 391 

, Schedule showing classes of woiks 

I ndroimstntively controlled by — , 


Jurisdiction limits - 

When officers and subordinate! are 
authorised to travel beyond—, 187, 


Kaiser Bash, Lucknow— 
Anus il repoi t on— , 7-0 
Key3 of cash chests— 

Custody of duplicate— 3*6 


i canal culserts Scale for the entertainment of—. 
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L- ' 

Labour— 

Departmental—, neeonnte^of, 658—593 
O.der* in connection with the appli- 
cation of— and materiel*, 487 — 432. 

Labour reports— 

Object* and use of—, &9l 

Land— i 


Lapses— 

Departmental Heads and Commts. 
aioner* to submit statement* to 
Government in tho Public Work* 
department for' utilizing anticipat- 
ed— ,85 — 87, App 10. 

«-of projects if the aduinistratlvo 
sanction is not renewed, 2D0. 

Deport* of anticipated Barings or— to 1 
controlling officers, 85—87, App 10, 
707, 708 


Acquisition of — , rule* reg irdmg, u 2 . Law and Justice— 

423. App 3Q and 41 

Acquisition of—, dnty of Public Ad minis tt alive control of work" in 

works officers In connection mth, connection with— , G73. 

419 Classification of work* end Depart- 

Acquisition of— , procedure when the mental nod Local heads connected 

1'nblm Work* dopsrtmont deter- with— ,394. 

mines to withdraw f«otn, 422 
—taken up, register of, 420 423. Leave— 

Payment ond eudit of charges for — 
compensation, 413, App 41 (See also Absence, Furlough.) 

Application to cancel— granted, as * 

Partlcohrs of— to be taken op for distinct from application to return 
. i- -n — ... •— -t . q>ia to doty before expiry of— not per- 

a- ■ .1 mitted, 101 

1 ' Casual — , g nntof, 215 — 220. ' 

>, ■ ■ Casual— D not recognized by tie lie- 

gulstions, 216 

# ■ 1 ' ■ Casual— may not be combined with 

age, etc , 42k App, 42 nny other leave, 21C 

Casual—, may not exceed 10 days at a 
Lund, Government— time, including holidays, 2ic. 

Casual — , officers empowered to grant, 
linlldiug on— , sanction of Oovern- 219, 
meet to be obtained and communi- 


cated to Die Divisional Engineer by I 
the party concerned, 110. 633 

Condition* to be agreed to by parties 
concerned when bnilding ou — , 
113. 

Demarcation of— ,421, App. 42. 

Encroachments on — ,103, 100. 

Form of agreement' for c**Cting 
accommodation cn— , 114 , 

Landed property— 

Preparation, maintenance *ud eobmii- 
*ion of register* of— held by Publie 
Work* officer* and subordinates, 
151. 


Land Revenue— 

Administrative control of work* in 
connection w 1th — , 673 
Classification of work* and Depart, 
mental and Local bead* In connec- 
tion with— ,391. 


Engmrrrsand Upper »obordin*te* on 
—for more than 3 months to apply 
before expiry direct to Chief Eogi. 
ucer for order* as to destination 
Lower subordinates to Superintend- 
ing Engineer, 100 

— granted to officer* and subordinate* 
to bo repitted to the Accountant- 
Qcneral, 102. 

— excepting casual, to be noted in 
■crvicc book, 1C5. 

In ail applications for— the article of 
the Civil Service Regulations under 
which it can bo granted should bo 
specially mentioned 103(a). 

No — of any dote iption extending be- 
yond date on which the age of 65 •• 
attained, tnsy be granted, nnlcit an 
extension of service has been granted 
previously, 159. 

Officers on— for 3 months and under, in 
absence of order* to contrary, to 
rojMn list appointment, 110. 

Order regarding granting of— to Reser- 
vist Pepoys, ltd. App. 18. 
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Leave— tjl „ . . , . 

Point* faeglected iu dealing with appli- 
cation* for leave, 158 

Powers of Superintending' Engineers 
to grant privilege—, 158. 

Special inles for grant of— -to tem- 
porary Engineers, I5SA. 

Submission of an annual return show 
mg the nature and amount of— 

J likely to bo applied for duiiog the 
year, 163 

When— is to be reported to th» Chief 
Engineer, 158(»), ICS 


Legal proceedings— 

(See Suits.) 

Legal Remembrancer - 

Sanction of the— I* necessary before 
a suit can be defended on behalf of 
Government, 156, 

Suits against Government, duties of— 
for the conduct of, 151—157, App 
17. 

Letters of credit— 

Advice of Issuo of — , 658. 

Application for—, 657. 

Divisional Engineer’s applications for 

^—550. _ 


Letters— 

(Sec also Correspondence ) 

Issue of special— conveying the thanks 
of Government i a regard to the con- 
struction of works of public utility, 
748. 

Pseudonymous and anonymous—, dis 
posal of, 207. 

Registered- .disposal of acknowledge 
ments, 267. 


Libraries - 

Public Work* department ScerctatH 
—to lend books of reference t 
Public Works officers and subordi- 
nate*. 227. ' 

Itulcs for maintaining a systematic 
control over— , 242, 213. 


Lightning Conductors— , 

Instructions for tbe e> oction aud test - 
mg of — •, 333 

— whore to bo provided, 333 

Reports of the periodical inspections 
nnd tesllcg of— ,335. 

Services of the Inspector of — available 
for tho ujsmiuauon of electrio bell 
installation, 334. 

Liveries and warm clothing— 

(Sco slso Warm Clothing.) 

Supply of- to messengers at Govern- 
ment expense, 221-222 

Loans - 

I Inspection of works aided by-, 77, 

Local allowances— 

— to subordinates holding charge of 
sub divisions, 105A , 210A. 

Lock-ups— mm ia . 

Departmental and Local heads for 
works in connection with—, 
394, 

List of detached— classed under main 
head Adnitnutralwn, 395. 


Manual- 

All previous orders on raatto.'g dealt 


No general ruling of other departments 
applicable to the Euildwga and 
Roads branch unless contained m 

Publication in— of future orders of 
the Local Government affecting the 
Buildiuga and Roads branch, 7,14t. 

Relation in which— stands to the Pub- 
li> Worts Code. 1. 

System adopted in the arrangement of . 
— i 4 

—of Public Works accounts rules, 535. 

Maps— 

JlaintoDsnee of— showing rosd bound, 
ones, 11C 

Statement of road communications, 
—of, 4 46 (*v), 739. 
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Marriages— 

Registers of births,— and deaths on bt- 
h»l£ of British noncommissioned 
officers and soldiers and their 
families, 213 ■ 

Materials— 

Aoeonot of— at site of worts, 6U. 

Articles of site— not to remain in 
store in an inefficient condition, 
C28 ' 

Estimate ’for collection of—, 307. 

Instructions regarding the collection 
of— for wets in progress, -127— 108 

Instructions regarding disposal c< 
—from dismantled works, C2o, C2". 

Collection of— preliminary estimate for, 
C29A.307.702 

Measurements Books— 

Description, nfsiatSnance and nso of I 
— , 697. ’ 1 

Medical— 

(See also Dispensaries ) 

Classification of works tnd depart* 
mental and local heads for works in 
connection with—, £94, 073. 

Prohibition to Rtaut of— certificates to 
public servants on transfer, 12, App 
2 . * 

Medical Board— 

(Seo Board, Medical ) 

Memorial(s)— 

Charge for copies of document* sup- 
plied to he attached to — , 210 I 


Military Works - 

Administrative control of—, 073. 
Classification of works and Depart, 
mental and local heads for— 
391. 

Minor departments— 

Administrative control of works it, 
connection with — ,073. 


Minor departments— (eondd.) 

Classification of. works and depart- 
mental and local heads in connection 
ii ith— ,394. 


Miscellaneous (civil buildings)— 

Administrative control of worts under 
main head—-, 073 

Classification of worts unJ dopsrt* 
mental and beat heads for works 
connected with — ,394 


I Miscellaneous Public Improve- 
ments— 

A'lmioulrativi! control of worts iu 
connection with — ,G73 

Administrative s\n<*tlon to projects 
for—, 2SC. 

Cl issification of works and depart- 1 
menOl andloeal heads under head — ,* 
394. 

Estimates for repairs of—, 80S. 

Monuments— 

Coro and preservation of— of historical 
and archaeological interest, 120— 
129, App. 14. 

List of— and buildings of historical 
and architectural Interest, 120, 
App. 14. 

— and.antionities, departments! and 
locil Load* for works in connection 
With. 394. 

Restoration of — wbon to he Under- 
taken hy the Public Worts depart- 
ment. 1?7 


| Motor Cara - • . 

Kales relating to tbo purchase and main* 
teninea of— at tie public expense, 
191, App SI. ' » . 

Municipal Board— 

(See Board, Municipal.) 


Municipality— 

Charges for ose of sirvices of the 
Public Works depsrtmcnt by—, C8, 
' 70, App. 6 1 

Commissioner* cntHUd to sdviCe of 
Divisional Engineers on all matter* 
concerning— , 132. 
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Municipality — (eoneW. ) 

Duties of officers instructed to afford 
advice'or assist nncO to— ,69. 

. Officers and subordinates may not do 
work for a — without leave, C8. 

Officers empowered to dispose of pro- 
jects for — > 73, App. 6. 

Municipal taxes and rates— 

(Sec also Rates, Taxes ) 

Rales governing — , 234, S23, App. 40 

Muse ums — 

(See also Scientific Institutions). 

Administrative control of works in 
connection with — , 673. 

Departmental and local heads for — , 
394 

Master Roll— 

Desonption of — , 6S8 

—to be carefully re-checked and com- 
pared with tho account of payments 
bofoie tho mpreat account is passed, 
691- 

layments on — , how carried out, 
692. 


Kami Tal— 

Annual report on — , 749. 

Non-commissioned officers— 

(Sec also Subordinates, Military ) 

—to report nil change* concerning 
themselves and their families, 213. 

Note books— 

Maintenance of — ,404—406. 

Notified area Committees— 

Rules relating to public works of—, 
73, App. 5. 

0 . 

Objectionable expenditure- 

Treatment of— HO. 

Officer— 

Classification of works for the execu- 
tion of which the — Commanding tie 
station it the local head, 394. 


Officer - (eoiicM ) ^ 

Schedule showing classes of works 
administratively controlled by the 
General — Commanding the Division, 
673 

When correspondence between the 
General — Commanding the Division 
and the Loeil Government is carried 
on through the Superintending 
Engineer, 673. 


Officers, P. W.— 

All nnaathoruod expenditure will be 
at the risk of the — by whom incurred, 
380. 

Death of — . Procedure on, 204—206. 

— and subordinates are expected to 
have a general knowledge of the 
rules and procedure contained in 
Code and Manual, 80. 

—may not do work for a Municipality 
or any other person without leave, 
68 . 

Employment of^— , on privato engi- 
neering or architectural work, 149, 
150. 

When — and subordinates may travel 
boyond limits of charge, 187 

Opium- 

Administrative control of works in 
connection with— department, 673. 

Authorities empowered to accord ad- 
ministrative sanction to piojecta 
for— department, 2SC. 

Departmental and local heads for 
works in connection with—, 394, 


Opium Agent, Benares— 

CDs'ification of works for the execu- 
tion of which the— is the depart- 
mental head, 394 

Schedule showing classes of works ad- 
ministratively controlled by the — 
673 

Oiderts)— 

Future — of the Local Government 
affecting the Buildings and Roads 
branch to be embodied in this 
Manual, 7. 

No — of the Local Government issued 
previous to this Manual to be trusted 
in deciding questions, 6. 



“Original work's)— 

(See also Works) 

Administrative (auction not required 
, , for petty — under Its 200,235 
Administrative sanction to projects 
for—, authorities empowered to 
, accord', 286.,/ " , . 

Budget esti.Tiatcs for — and repairs, 
tuIcs |for gujdanco in, the prepara- 
tion of ,'c75, C77, 618. 679. , 

District Boards, preparation 1 oi esti- 
mates and plans for~6C2(a) 

Prosecution of unfimsVcd— and special 
repairs in anticipation of an allot- 

“Bcnf/tfo'Pfe. i". 

Register of sanctioned projects for 
maintenance p/, 237, ; , (. 

Restoration of monuments and build 
, mgs of historical, gnd,(ircbacolpgical j 
1 lutcYesf’.wboii clasiptifls— ,lj27. 


Overseers— 

3 ‘ (too also Subordinates. Upper ) 

Rule* regulating promotion in tbc 
g ndcs of—, 03. 

,.SnJ>o>im°B P f the six-monthly report* 

"on, probationary—, 2C. , , „ 


p; 

Pass books (Postal savings banks)- 

Cusloa'yof— , ^3, 377. 1 ' 

Payments— . , 

Aojui&Hicn of land. Mod* of — and 
audit qf charges fer compensation 



095. 

Orcrtlmc work/— to members of work 
establishment for, 409 
— not tobc entrusted to probationary 
,Sub*aiepccrt, 20. , , 

— lo,cont/,jctori, C93— C03. 

Work establishment, rules regsrd.ng 
, — i f , 40H, CSS, COQ, £20, 


Pensions— 

iScc aho Gratuities ) 

, Investigation, , of claims to— or 

gratuity, 182- 

Rules regarding tho preparation and 
submission of applications for— and 
gratuities, 16 i, A pp 20. 'i. 

Percentages— 

— for establishment and tools and 
plant chargabl^ to.. Imporial and 
contribution funds, C53, C54. 

Petty establishment, pensionable 
and non-pensionable — a i 

Definition o\ — 10, App, 1. 

Photographs— 

—of important works to bo submitted" 
with the completion report, 411,446 

Plans— 

(Sec also Drawings.) 

—of land to bo iwhcti up, 417, 418 

Afaiutcnxnco of a register of— , 250 , 
417. « 

—accompanying the estimate, 313- 
315. AA. 1 . »»> 1 

Preparation of - previous to adminis. 
trativo sanction is prohibited, / 138 

Recording of-nnd projects, 255—253 

Pleaders' Chambers— 

Administrative control of works in 
connection trilb—, C73.. 

Departmental and local heads for 
works connected with— ,39*.. . ... 

Police— 

(Scosfto Inspector-General of Police ) 
Administrative control of works In 
connection with— ,C73. 

Departmental and local heads for— 
works, 391 

Powers of final unction to estimates 
to* repairs—, 290. 


Postmaster-General — 

Classification of works for tho vxeen* 
, tioo of which (he— It the depart- 
mental bead, 33*. >' • 



Postmaster-General— (eracM.) 

Schedule showing classes of worts ad- 
M..miaistratlyely controlled by—, 673. 

" Post* offices — 

Administrative control of works in 
connection with— ,673. 

Authorities empowered to accord 
adminstraUvO sanction to projects 
for original works— , 286. 

Departmental and local heads for 
worts in connection with— ',334. 


Powers of sanction— 

— Exercised by officers of the P. W. 
department, 83, App.ll. 


Printing— 

tr jr I i| 

Departmental and local hoads for 
. works under mala head— ,‘804. 
Encouragement to — for saving clerical 
.ih- . labour, etc., 230, 231, App. 25. 


Private Secretary- 

Classification of worts for the execu- 
tion of which— is the departmental 
and local head, 394... h J * • 


Probation— 

All permanent appointments to the 
office aud potty establishment to bo 
on—, 34. 

Appointment as sub-ororseers to be 
made on — , 16 . 

Six-monthly reports on Dower subor- 
dinates during their term of— , 2t- 

Powers of dismissal aud confirmation 
of Lower subordinates ou — , 23. 

Training of sub-Oveneers while on—, 
18-20. 

Programme - 

— of Famine Relief Works, 503. 

Progress Reports— 

(Sea Reports ) 


Projects— 

• (See also Estimates ) 

Authorities empowered to accord 
1 administrative sa'nction to— for 
original works and the extent of 
tboir powers, 236 

Checking of fair — in Superintending 
Engineer's office, 00 
Oo'ntrrbntionVorts, preparation of— 
^for, 67— 72.274,475, 470.^ ' , ^ 


322,823, * 

Disposal of sanctioned— ,328, 329. 

Disposal of final fair— ,419, 450 

—Famine Relief Works, 601, 502. 

Fair—, pi ocedure for submission of, 821 

Fair—, powers of final sanction to, 
339 

Initiation of—, 274. 

Jail worts, preparation, etc,, of— for, 
316—320. 

Lapso of— If tbo administrative sane* 
tion is'not renewed, 290 

Lapsed— not to be commenced without 
renowed administrative sanction, 
292. 


Record of Superintending Engineer's 
remarks on— ,91. 

Recording of plans ond— , 265—258. 

Transmission of— for works executed 
by Public Works to Sob-di visional 
officer, 329. 

Promotion— 

(See also Rolls, promotion). 

Engineers in tbe Buildings aod Roads 
and Irrigation branches ore on oas 
list for purposes of—, 40, App. 4. 

Rules regelating — in office and petty 
establishments— ,31, 33. 

Rules regulating — the submission of 
yearly recommendation roll* for—, 
45-65. 

Temporary— of quail Red Lower sub- 
ordinates to the Upper subordinate 
establishment, 11. 



Promotion Rolls— 

Communication of unfavourable r< 
marks recorded in—, 43A , 49B. 
Rules for submission of yearly— 


Procedure for dealing with— ,231, 

App 25, 

Pseudonymous Communications — 

Diposal of—, 207- 

Public Buildings— 

(See Buildings.) 

Public Body— 

(Seo Body. Public.) 

Public Servants - 

Conditions under which— may be em- 
ployed on priyato engineering or 
architectural work, 149.160 

Employment of-in private transac- 

Unauthorised disclosure of official 
documents by— ia atnetiy forbidden. 
213. 

Public Works department- 

Bu tiding* in charge of— department, 
definition of, 604. 

Civil officers autlioriied to giro posi- 
tive order* to— , 131. 3b(i. 

Contribution* from the public, how 
placed it the disposal of—, 4,0. 

District Board* are entitled to the 
advice and opinion of— 130, 133. 

Extent to which— 1* concerned with 

•• — -v* 


Public Works department— (eoncM.) 

When — is Available for giving advico 
regarding woiks not executed by its 
agency, C65. 

Punkhas— 

Provision Of — . 50C, 60S. 


—of European stores in India, 420— 
433. 

Procedure in regard to tho — salo and 
transfer of public buildings, 523— 
532. 


Educational aud residential— of candi- 
dates for Government employment, 
27. 

Educational— of candid-i tes for Govern- 
ment employment not applicable to 
Lower Subordinate establishment, 
27 (51. 

— of sub-ovcrscars, 15. 


Sergeant Instructors when entitle 
public—, 647. 


(See also Approaches to Railway 
crossings ) 

Conditionafor the n*c of tho combined 
—and road bridges on tbo Bombay. 
Barod* and Central India— ,433. 

Construction of drainage cuts by — 
authorities for tbo Irrigation depart- 
ment, 434 


Ksinl bntlding*. when made over to 
the charge of-ecasoto bo natal, 
605. 

Tower of sanction exercised by officers 
of— ,69, App 11. 

Retransfer of latra-mnniclpil and 
l otra -cantonment roads to the — 
471. 

Rerenua realned by Civil officers on 
behalf of— how to ho accounted for, 
675. 


Rate3— 

—and taxes, municipal, 23 J, C23, App. 
45. 

Schcinleof— to be kept op, COG. 

Re-appropriation (s)— 

All appropriations and— to tar duly 
posted into the registers of appro- 
priatbiv, C51, 700. 
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Reappropriation(s)— (ctucld.) 

All important— to bo effected bcforo 
the 1st March, 714. 

Definition of tha term—, G70 
Depirtmental beads to suggest— 711. 
Procedure in regard to appropriations, 
—and transfers of foods, 703—714 
Whan no appropriations, — or transfers 
of funds may bo made without tho 
previous sanction of tlie Local Gov- 
ernment, 703 , 


“ * Becord(s)— 


— ,4*4, App. -I. 


Register(s)— 


Remittance Transfer Receipt- 

Application for—, 057. 

-Rent- 

Liability of officers to payment of — 
when they are on leave, S54. 

Limit of— recoverable from members 
of Subordinate Establishment, 643. 

List of officers, etc , who are allowed 
residence free of— or at reduced — 
533, App 48 

Procedure relating to assessment, re. 
vision and recovery of — oT public 
buildings occupied as residences, 638 
— 54C. 

reposal* to raise or ■ educe — of Go. 
wrnment buildings, Gil. 

'tecovery of— for pnihe buildings 
678 573 _ 


—of accepted tenders sad piece-work 
agreements, 362i 3G3, / 

—of estimates preparod, 311. 

— of cheque books and receipt books, 
673. 

—of appropriations, 601, 700, 

—of buildings, 343. 

—of casual leave, granted, 220. 

—Of plans, 250, 417. 

—of landed property held by officers 
and subordinates, 151. 

— ot letters received and despatched. 
251. 

—of land taken np for public purposes, 
423. i f ‘ 11 

— ol births, marriages and deaths on 
behalf of British soldiers and their 
families, 213 

—of visitors at an inspection bunga- 
low, 610, App 44. 

—of measurementbooka issaed, 607(v). 
—of rsrcooe realized, 570. 

— of service postage labels, 5S2(jj), 

— of senctioned estimates, 660. 

—of works, 653. 

Personal—, 252. 


Registrar, High Court — 

Classification of works administrative- 
ly controlled by—, 673. 


Registration - 

Administrative control of works under 
main bead—, 673. 

Departmental and local heads for 
works under main head—, 33 -l 


Accommodation for travellers, Esti. 
mates for— of, 356. 

Agencies for execution of — provided 
in Publio Works budgets, 6G3. GC5. 

Appropriation of funds for— to be con . 
fined to tho limits of budget provi- 
sion, 706, 

Arboneultural operations, estimates 
for— of, 357. 

Authorities empowered to sanction 
requisitions and estimates for— and 
mamtepanco of works, 330 

.Judget estimates for— how prepared, 
C75— G91 

Civil buildings, order to carry out— to, 
333. 

Classification of— ordinary or special, 
337. 

Estimates for— -not to include new 
works, 725. 

Extent of budget allotment for— avail- 
able lor expenditure, C33. 

Parties, estimates for — of, 355. 

Jail — , special rules regarding, 316— 
320, 340, 390, 459 — 164. 

Miscellaneous Public Improvements, 
estimates for— of, S5S_ 

Ordinary— » rule* governing tbs pro- 
riratiou and submission of estimates 
for, 336—353, 451 . . 

.•rosecutioa of unfinished original 
works and special— m uaticipatiof 
of an allotment, C32— "00. 



Repair (a)— (ceaeM) 

— and maintenance estimates, 'pre- 
paration ot, — 342. 

— and maintenance of nazal building* 
made oyer to the charge of the Pub- 
lic Work* department, 503. 

—of public buildings executed by cm il 

officers, 50G. 

— of the Boarding house of Allahabad 
Boys’ High School, 510 

—of surveying and mathematical in- 
struments, — 030. 

— of tools and plant, estimates for— to, 
359, 021. 

Repairs , buildings — ' 

Estimates for, — , 341 

Repairs, roads and bridges—. 

Procedure in regard to estimates for— 
to metalled and 2nd class roads, 352 — 
354. 

Renewals for— how to be arranged for, 
34S-35L 

Report(s>— 

(See also Completion ’reports; Pro 
gress reports and Returns ) 

Administrative sanction, submission 
and preparation of tbs preliminary 
professional— for, 2*5—253. • 


Anneal— on a circle office head clerk, 
30 . .... 

Annual— on a member of the clerical 
establiibmont, 3G. ' 1 • ’** ’ ’ 

Communication of unfavourable re- 
marks recorded in annnil— or on 
other occasions, 49A, 45D. 11 

Completion—, preparation of, 441 ~ 
415. , " V ’ ' 

Confidential—, submission «f annual, 
on Royal Enginesr officers, 211 * ■ 

Contribution works, - of cxpendito-e i 
on, 4-17, C3’J 

Divisional Engineers’ inspection—, 
107. 

Ganges navigation wor»s, annual 
report on— , 73S. <” 

Government houses, occupation of,— 
as to the fitness of, S2!„ 
lvalsarbigh building* at Lucknow, 
anneal— oq, 750, ■ 

filial Tal, annual— on, 740. 


Report(s)— (coaefd.)' 

Periodical— on probationary Overseers, 
25. . , * 

—on probationary sub^vorseers, 84. 1 
Progress—, preparation and sabmii* 
sion of, 402, 403. ‘ i- 

— cf changes concerning iion.com mis* 
siened officors and their families 
213. 

— of periodical inspections and test- 
ing of lightning conductors, 335 


i - ;r “ •“ «**■ s-ogiueer ana 

Subordinate Establishments under 
Superintending Engineers and the 
Sanitary Engineer. 100, 101, 
Residency buildings at Lucknow, an- 
nual— on, 751. 

Requisitions— 

(See also Estimates ) 

Disposal of— ind estimates for origin.’’ 

a| works, 023, 329. - < -- 

Prepaiation of— nnd estimates for 
original works, 4 49, 450 

Reserved )— 

Proccdcro in regard to— fat petty 
works .and unforeseen special re- 
pairs, 715-720. 

Reservists— 

i' « A '> ' 

Employment of— 133(e) App. 3. 
Residences— 

Detsched— for Government . officials, • 
departments! and I ocal heads for, 
394 

Drtached— for Government officials, 
administrative control of works in 
connection with, C73. 

Provision of o£c u I — , 52 1, 527. ■ . 

Superintending Engineers and Execn. -i 
tl vc Engineers required to taka the 
lionie. if any, usually occupied by 
the person holding that appoint* 
meet, C2C." 

Residence buildings, Lucknow— 

Asuasl report on— ,75). 
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Resignation— 

Condition#!— , 1?5, 

Resident Chaplain ~ 

When— is the local head for the 
ezecution of works nnder rosin bead 
Ecclesiastical, 394. 

Retirement from service — 

Holes for— of non-gazotted officers, 
181. 

Retention in service — 

Buies for— of non-guzetted officora, 
181. 

Restoration— 

—of monument! and buildings of* 
historical and archaeological inte- 
rest, 127. 


Return(s)— 

(See also Reports ) 

Discontinuance or modification of 
forms and—, 270—272. 

Half-yearly — of sanctioos accorded to 
the grant of allowances to temporary 
engineers, 201. 

Heads of offices to p-evido themselves 
With the lilt of periodical— as to 
ensure the punctual submission, 
269. 

Periodical— due m the Buildings and 
Bonds branch, list of, 268. 

—of buildings lot and available for 
liiro. 649—634. 

— of passages to Engl«nd i eijuircd by 
Military subordinates, 212 
— of leave to bo applied for by officors 
of superior establishment, 163, 

—or other documents not to be sub- 
mitted In duplicate or tiiplicate 
unless so prescribed, 273 
Stores, preparation of the— of, 623 
Surplus store*, — of, 633—630 
Tools and plant, preparation and aut- 
mission of the — of, C12 — 618 


Revenue (P- W.)— 

Budget estimate of — nndar ihe several 
fund heads, l>75 


Revenue (P. W.H«»«U.) 



dited as — , 677. 


Rewards— 

—for passing eliminations, 82A, 8lA, 
App. 9 

Rivers— 

Flood diagrams showing the rise and 
« fall of certain — , 253, 234. 

Roads— 

(See nl*o Intra -Municipal and 

Intra-Cantonment roads J 

Annual report on bridges on- metalled 
727-729 

Annual atatenient of the length of — 
maintained and extensions carried 
ont, 416, 739. 

Arboricultarsl operations on Imperial 
and rrovincia! lines of — are solely 
under Public Works control, 49S. 

Departmental and local heads for 
work* in connection with metalled 
nod bridged—, 394. 

Estimates for repairs to metalled and 
2nd class — ,346—354 


7?emv*fJjn from being r«t e<f f n 
Moniupal boards of all Provincial 
and Local rosds within Municipal 
arcs, 472. 

Road boundaries— 

Encroachments of— to bo promptly 
noticed, 109, 117. 

Maintenance in the division,! office of 
maps showing — , 116. 

Road charts— 

Maintenance of— in Divisional and Sob. 
divisional offices, 253, 316, 623. 

Roads in cantonments— 

Incidence of the co«t of construction, 
maintenance, etc , 463, App. 43 

Road journeys— 

Points for— from or to railway 
■tat ion i, 188, 189. 
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Road metal— 

Account-of— , G24. 

Collection of — ',340—351. 

Road metal rate book— 
Maintenance of — , 255, 315,625. 
Rolls, promotion— 

(See Promotion rolls ) 

Royal Engineers— 

(8a 0 Engineers, Royal ) 


S. 

Salaries— 

Procedure for payment of 580 

Investigation, ot claim* to arrears of 
ray, etc , 581. 

Salary bill— 

Preparation and submission of—, 
630 

Bale— 

Pnrcbaie—and transfer of public 
buildings, 529—533, App. 47. 

—of material* from dismantled works, 
C27. 

— p.ocecds of OoTernment land and 
building*. Classification In the 
accounts of—, 629, App. 47, 

Balt— 

Administrative control of works 
under main head— ,673. 

Departmental nnd local head* for 
works in connection with—, 891. 


Sanction^)— 

Administrative— , rules'of, 283, 296. 

Commit sic vtion of — to Accountant. 
General, 147. 

Monthly list of— to estimate* and 
appropriation*, 102 

Orders convoying the — of Government 
to clearly indicate tbst it ha* been 
ao accorded, 8 

Power# of final—, 3S9-393 

When — is nnt required to tbo local 
purchase cl European itorc*. etc., 
431. 


Sanitary rules— 

— on Ditenaive works, 4S3 

Savings Bank (Postal)— 

Custody by disbursing eub-diviaional 
officers of— pass books, 377. 

Rules regarding the payment of seen* 
rity deposit# in postal—, 153, 877. 

Scale (s) — 

Sanctioned— of furniture for Fro- 
vinciai Public Work* inspection 
bungalows, 512—511 
—for entertainment of kbalasi', 233. 
—of ferrotyping apparatus, 617. 

—Of surveying and mathematical 
instruments allowed for divisional 
and snb-divisional.offlccs, CIO. 

— of furniture for sub-divisional 
offices 228, 

— of tcut* supplied to divisional and 
sub-divisional officers on tour, 235— 
237. 

— of ••lane* of Engineer establish- 
ment, 40. 

—oT salaries and strength of office 
establishment for each circle, 41. 
—of salaries and strength Lower 
subordinate establishment, 42 
—of salaries and strength of Upper 
subordinate eitabliihment, 41. 

—of Cinl Upper subordinates on 
whom the distinction of Honorary 
Asuetsnt Engineer will be confer, 
red, 54, 

Schedule of rates— 

Mamteuanco of— in divisional and 
district offices, 300. 

School(s)— » 

(bee sl*o Educational ) 

Allahabad Roys' High — , report of e»* 
j pendilnr* on repairs of tho boarding- 
i honse of, 6)4. 

Dailding grants for Eoropesn nnd 
non -European—. 76 
Industrial— should be contultod to 
nndertskc iron and wood work, 231. 

Scientific Institutions— 

(See Museums.) 

Secretariat offices — 

Administrative control of work* la 
connection with—, 073 
Departmental and local beid* for 
work* lo connection with—, 394 
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Secretariat, P, W.— 

Compilation In— of the Budget 

Emulate* for the different fund 
lie*d*,6d2, 677. 

Maintenance in— of registers of sanc- 
tioned projects, 237, rule IX. 

Notification containing works of 
public utility for publication in 
Uovernment Gazette to be prepared 
in-, 748. 

Recommendation of clerks as candi* 
dates for appointments in—, 29. 

Secretaries to Local Government— 

Schedule showing classes of woiks ad- 
ministratively controlled by—, 673. 

Secretary of State for India— 

Suits agamst<' , conduct of, J54— 167, 
App 17 

Secretary to Government, P. W D — 

Departmental heals, when to corres- 
pond directly with the—, 673. 

Security deposits— 

(See Deposits, Security)— 

Sergeant-Instructors - 

— whot. entitled to public qmrtors, 
647 

Servants— 

Classes of— regarded as “.■ucnials," 
10, App. I, 

Service Books— 

Instructions regarding tho mainteu- 


Sessions Houses— 

(See Circuit and Sessions Houses ) 
Soldiers (Native)— • 

Employment of pensioned or dis- 
charged—, 33 (n), App 3 

Specifications— 

Detailed — , preparation of, 302. 
General—, preparation of, 303. 

Use of printed— in connection with 
estimates, etc , to be encouraged. 
803. 


Staging bungalows— 

(See alio Dak bungalow.) " 

Standard Designs. 

(See also Designs)— 

All works must be constructed accord, 
ing to — , 401. 

Copies of— obtained from the Public 
Works department, Secretariat. 313 

When any donation In— is desirable, 
sanction of Government should bo 
obtained, 401- 

Standard Plans— 

Copies of— obtainable from ths He- '• 
gistr.vr. Public Works depirtmenfc, - 
313. 

Stationery - 

Articles charge .bio prope p ly nndsrjthe 
bead of— , 240, 'ft). 

Extent to which country-made— may 
be purchased locally, 240. 

Indents on the Cuutroller of — for tho 
supply of—, 239. 


Stock— 

Disposal of existing— not specially r 
sanctioned as a reserve, 62 2 
Keserve— not to bo kept up as a rule, 
622 

— not to remaiu in store in an ine£2-^ 
cieat condition, 628. 

Stone Mahal, Mirzapur— 

1 Imitiation of projects, 274A. , 


Store(s)— 

Annoat return of expenditure on—, 
623 

List of sornlB*— , 633, 636. 

Return of— purchased during the 
month, 623. • 

Unserviceable and furplus— , disposal 
of, 62S— 637. 


Stores. European— . 

• Proeednre in regard to the porchsse of 
—in India, 429—432. 

Roles for the supply of—, 427, 423. 
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Road metal— 

Account-of — , C24. 

Collection of— ,346— 351. 

Road metal rate book— 
Maintenance of — 255, 316, 625. 
Rolls, promotion— 

(Sec Promotion rolls ) 

Royal Engineers— 

(See Engineers, Royal.) 


Salaries— 

Procedure for payment of—, 680 

Investigational claim* to arrears, of 
pay, etc ,681. 

Salary bill— 

Preparation and submission of — , 
680. 

Bale— 

Purchase— and transfer of public 
buildings, 628—533, App. 47. 

—of materials from dismantled works, 
C27. 

— piocecds of Government land and 
buildings Classification in the 
accounts of—, 623, App. 47. 

Balt— 

Administrative control of works 
under main head — , 673 

Departmental and local heads for 
works m connection with — ,894. 


Banction(a)— 

Administrative — , rules^of, 283, 286. 

Communication of— to Accountant* 
General, 147. 

Monthly list, of — to estimates and 
appropriations, 102. 

Orders conveying the — of Government 
to clearly indicate that it has been 
so accorded, 8 

Powers of final — , 398—393. 

When— is not r eg Hired to the local 
purchase of European stores, etc.. 


Sanitary rules— 

—on extensive works, 483, 

Savings Bank (Postal)—. 

Custody by disbursing sub-divisional 
officers of~pas6 hooks, 377. 

Buies regarding the payment of secu- 
rity deposits in postal—, 153, 377. 

Scale (s)— 

Sanctioned— of furniture for Pro- 
vincial Public Works inspection 
bungalows, 512—614. 

—for entertainment of khalasis, 233, 
—of ferrotyping apparatus, C17. 

—of surveying and mathematical 
instruments allowed for' divisional 
and Bub-dtvisional.officoa, 616. 

— of furniture for Bub-divisional 
offices* 228, 

—of tents supplied to divisioual and 
sub-divisional officers on tour, 235— 
237 . 

— of silanes of Engineer establish- 
ment, 40. 

— of sslauea and strength of office 
establishment for each cn ele, 41. 

—of salaries and strength of Lower 
subordinate establishment, 42 
— of salaries and strength of Upper 
subordinate establishment, 41. 

—of Civil. Upper subordinates on 
whom the distinction of Bonoiary 
Assistant Engineer will be confer- 
red, 64. 

Schedule of rates— 

Maintenance of — in diviiional and 
district offices, 30G. 

School(s)— 0 
^see alio Educational ) 

Allahsbad Boys' High — , report of ex- 
penditure on repairs of the bonding- 
house of, 614 

Building grants for European and 
non-European—, 76 
Industrial— should be consulted to 
undertake iron and wood work, 281. 

Scientific Institutions— 

(Seo Museums.) ' 

Secretariat offices— 

Administrative control 'of works in 
connection with—, G73 
Departmental and local beids for 
works in connection with—, 394 
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Bub-overseers— (eoaeW ) 

CHimi to pension of District lloird— , ! 
82 

When appointment i» requiitd for roots 
than 3 months, certain ptrticolars 
to be furnished, 21 

—will only ho transferred from one 
circle to another o^der very special 
grbonds, 99(n), 

Bult(B), Civil— 

(See also Legal Proceedings ) 

Duties of Collector and Commissioner 
in regard to the conduct of — , 151, 
App 17. 

Duties of District Government 
pleader in regard to the conduot of, 
154, App. I*. 

Procedure to be adopted on a decree 
being passed ag»D«t- Government 
la— ,157. 

Rales for the conduct of to which 
Government is • party, 154—157, 
App 17. 

Sanction of Chief Engineer is ne- 
cessary before a— can be instituted 
or defended on behalf of Govern- 
ment in public Works department, 
150 

Sanction of Legal Remembrance- i» 
necessary before a— can be defcpd.'d 
on behalf of Government, 150, 

Suitors’ sheds— 

Administrative control of a orks in con- 
nection Vk ■ tb — , 073 

Departmental and local Loads for 
works in connection with — , 304. 

Superintendent, Government Press - 
(See Government Press.) 

Superintendent, Jail — 

(See Jails ) 

Superintendent. Police— 

(3eo Police.) 

Superintending Engineer— 

(See Engineer, Superintending ) 

Supervision— * 

—by tbo Public Winks department of 
jail work* ,453 

Torus on which— of works of Muni- 
cipalities sesy be cndertikcu, TO, 73, 
App. S, 


Survey department— 

Topographical statistics, supply uf in* 
fonuation required by the— regard- 
ing, 44C. 

Suspensions— 

Procedure to ba adopted in tegard to 
— and release from—, 166, 169, 170— 
174. 

Powers of Executive and Superintending 
Engineers regarding — , 167, 1C8. 

— cannot bo removed except by the 
authority finally dealing with the 
cate, 169. 

T. 

Tarai and Bhahar Government 
Estates Kumaun division. 

Rules relating to—, 74, App. G. 

Taxes— 

(See alto Municipal Taxes and Kates.) 

Municipal rates and—, mlei govern- 
ing, 234,523, App. 40. 

Temporary Employfi - 

Determination of salary to bo given to 
— entertained to fill a vacancy (a the 
permanent establishment, 02. 

Telegraph ( s )—" 

Administrative coutrol of works in con- 
nection with—, 673 ' 

Authorities empowered to accord ad- 
ministrative sanction to piojocts for 
original works for the - riepirlmcnt, 
285. 

Departmental and local heads for 
works in conncct.on with — , SD4. 

Telephonic installations— 

Rales relating to— ,530. 

Tenders— 

Amount of earnest money accompany- 
ing— for contracts, 370 

Forms of— for contracts, 375. 

Invitation of— for contracts, SCO. 

Jail msnofactorcs,— for, 436—133 

When— for contracts ate liable to tc- 
jection, 373 

— for contracl* ondcr Its. COO may or 
may not be invited, SC3. 
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Tents— 

Superintending tod Sanitary Engineer* 
authorized to sanction purchase* of 
- — up to Rs. 1,000 for each estimate, 

391. 

Superintending and Divisional Engi- 
neer dariog inspection of offices to 
note the state of Government— ( 237. 
Scale of for —divisional and aub divi- 
sional officers on tour, 235. 

When — of under ten years use are 
condemned the rcagoQ must be clearly 
stated, 236 

Thomason College (Roorkee)— 

s 

Execution of works In connection with 
— , departmental and local head* for, 
391 

Piobationary appointment as sub- 
overseer of passed students of—, 18, 
19. 

Thomason College Press— 

When work may be placed with the 
231, App. 25 

Tolls - 

Ferry—, exemption of persons snd 
articles moving on public service, 
231{J). - 

Tools and plant— 

Accounts of and returns connected with 
—.612—615. 

Adjustment of charges for establishment 
imd-,633— C54 

Bndgoi estimates for—, rules for guid- 
ance in the preparation of, 675. 
Estimates for the purchase, manufac- 
ture or repair $f articles clistsd 
— , 359, 621. 

Items chargeable to — , in scaled ferro- 
typing appai atui, 617. 

Revenue realned by the sale of — , how 
to be credited, 577. 

—how to he lent to contraclor»,C12. 

— , not to he »llowed to remain in store I 
.in an inefficient condition, 628. 

Topographical statistics— 

Information required by the fjorvey de- 
partment regardiog— , 446 

Town Areas Act— 

Rules relating to public work* of—, 75 
App. 6 


Tracings— - 
(See also Ferrotypes.) 

Regarding the submission of—, 315. 


Transfer (s)- 



contractors with them, 57. 

Procedure in regard to appropriations, 
re-appropriations and — of funds, 
701-714 

Procedure in regard to the purchase, 
sale and— of public buildings, 523 632. 

Submission to the Chief Engineer of a 
special icpoit of- or posting of 
Engineer officers, 100 

—of Engineers Bnd subordinates in 
chvgo of sub divisions, 100 

— of mombers of office" 'and petty 
establishments by Superintending 
Engineers, 99. 

—of subordinates, etc., by Divisional 
Engineer, 99- 

Travelling allowance— 

(See also u.iheb Allowance ) 

Proccdare relating to payment of—, 630, 

Rules relating to admissibility anil 
security of claims for — . 186 — 193. 

Travelling allowance bill— 

Preparation and sibtuUsion of— ,530 


Treasuries - 

Projects for additions and alterations 
to existing— Commissioner is em- 
powered to accord administntive 
sanction to,28G. 

Treasury strong rooms— 

Certificate 'of Pubho Works officers 
required in connection with the 
security tf, 119. 

Rules regarding ihe inspection of— by 
public works officers, 119 , 

Type-writers— 

Scale for supply lo circle, divisional and 
sub-divisional offices, 210A. 
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17 nfavourable remarks— 


w 

Warm clothing— 


—recorded in annual reports Communi- 
cation of, 4DA, 4!)B 

Unfinished works- 
Prosecution of—, 400, 692. 
Unserviceable stores— 

(Sco Stores.) 

Upper Subordinates— 

(See Subordinates, Upper.) 

V. 

Vacancies— 


(See a!»o Liveries and warn jar- 
clothing.) 

— to menial servant* of Public Wort* 
department. 22], 223. 

Water supply— 

Adnuniatiatiro control of works in 
connection with—, 673. 

Classification of work* and depart- 
mental and local beads in connection 
with—, 394. 


Weeding— 

— of library boots, 2)3. 
—of old records, 244. 


Appointments to — in the permanent 
Lower subordinate staff,! 6—21. 


Officiating appointment* to fill - 
in the permanent and temporary 
office and petty establishments, 88. 

Permanent— in the clerical establish- 
ment, 81. 

Permanent in the inferior office and 
patty establishments, 33. 

Selection of qualified mon to fill — in 
the clerical establishment, 86 

Temporary— in the head clerkships of 
circle offices, 29, 


Work(s)~ 


(See also Civil Works, Original 
Works, .Works, Public Works, 
Contribution, etc.) 


Account* of-*, details required in. 

90, 4W, £84—587. ’ 

—aided by loans, Inspection of, 77. ’ 
All— most be constmcted according to 
standard designs, 401, 

Arbo-ieultorai operations in connec- 
tion with Provincial and Local—, 
499. 


Viceregal buildings— 

Administrative control of work* in 
connection with—, 673. 
Departmental and local beads for 
works in connection with—, 834. 


Vouchers— 

Bill* or contract certificates to bo 
«ubmitted as— with tbe monthly 
accounts, C02. 

Charges on account of pay of work 
establishment to be supported by— , 
696. 

Submission of— to audit office in 
support of payments for depart- 
mental labour not necessary. 
693. 

Submission or dnpo*)l otherwise of 
vouchers, 672. 


Authorities empowered to accord 
administrative sanction to project* 
for Jmporlil, Provincial ana Local— , 
286 

Authorities empowered to accord final 
sanction to estimates for Imperial, 
Provincial, Locsl and Contribution, 
- —executed by various igencies,’ 
839, 390. 

Civil— execution of, 447,443 
Classification of Imperial, Provincial 
and Local — ; schedule of, 394 
Commencement of—, condition* 
necessary for, 3S5 — 887. 
Commencement of—, responsibility of 
Divisional Engineers regarding, 385. 
Convicts employed on—, management 
of, 449. 

Details of project for—, SOI— 305. 
Disposal of final fair estimates for—, 
449-451. 
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Work tld.) 

Estimates for repairs not to include 
new— ,725. 

Execution of — .duties of departmental 
offices for, SS5.3S7. 

Execution of—*, by Citll Officm, 45S, 
661. 665 

Initiation of projects for— ,27 1 

Iron—, instruction* regarding the juu- 
chiu of, 413 — 1U 

J«il — .exceatma of, 3 16—320, 400- 461 

Materials, collection of, for— in pro- 1 
gr«*, 829 A, 897 , 427 — m,7i>2 I 

Materials, from dismantled — , re- I 
utilization of, C20. €27 

FHsis and draw ngs accosnpioying 
estimates fo-— ,316, 315 

Projects for — , prepj ation of, 29C— 
323. 

Rules foi cons' meting «g> (eolto'at 
channels ns contribution—, 75,170. 

Sanitary rules on extensi's— ,183 

Sckclulo showing the va iou* Heads 
of Departments and aAunoutra- 
tivaly controlled by «»eh,673. 

Transmission of projects for— exo. 
tuWd by Public Worts agency 823 


tVlieo— msy not be «*netion«l piece- 
meal, 339 

—of public utility constructs) by 
private Individuals* reports 00, 

716 — 718. 


Works. Contnbutrn — 

(fee al*o Contributions) 

Authorities empo»cir«f to accord ad- 
BiloeelraUTe sanction to project* 
for—, 2B6, 

Authorities «m powered to accord final 
.•motion to jrojcct* to — , 3 fit) 

Budget estimate* and registers of 
sanctioned project* for— ,267,679 

Certain local funds works may be 
executed by Enhlie Works depart* 
xncntas-. 475, 

Genets' rales for tbs ■execution of—, 

* 176. 


Works, Contribution -(eo»cW) 

Regarding reports of expenditure t>a 

— , 476, 639, 

Rules regarding the initiation of pro- 
jects for —to be cmied Out by tbo 
Public Work* department, 274, 275 

Wbea small agricultural chianch may 
be constructed as—by the Public 
tVerks dopirtment, 76, 176 


Works, District Boards’— 

(See aJs? Works ) 

Ejecotmn of—. 473.471. 

Extent to ivliicli Public Works depait* 
went is concerned with 473, 
Inspection of—, 474 
Proportion of projects for—, 473 
Professional approval of project* for 


Workshops— 

Festal — . indents ©u, tot let let •«*!«*> 
etc., 22S. 

When stores may bo purchased from 
— aitbout the previous sanction of 
Local Government, 431 


Works, Famine Belief— 

Authorities empmrered to accord od- 
mmistrattvi sjnenon to project* 
for—. 286. 

No project aJin.n.strstively *mc* 
tionro as— to b» removed from ibo 
p ograumic of-uilhout the consent 
of (Jovvrnuient, 502. 

Projects for— ,591. 

Programme of—, 203. 


Works, Military— 

(See Military Works ) 


Works, Petty (Original)— 

Administrative sanction cot necessity 
for— under its 200, 253, 
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Works, Public Utility — 

Preparation by the District M«gi*. 
trate of a statement of—, 746. 

— Clauet of works net to be reported, 
747. 

— Publication of a resolution by tbe 
Local Government lo tbe Government 
Gazette with a combined itatement 
of—, 748. 

Works, uncompleted— 

Headi of department* to provide 
fund* for the effacin'* prosecution 
of — not mfSciently provid«d for in 
the Budget eitimate*, 678. 


Works, uncompleted— (conoid.) 

Statement* of— for expenditure 
. sgkintt Budget grant* 694, 

Superintending Engineer* to com- 
municate to the various depart- 
mental head* any alteration* in or 
addition* to the provision for—. 
687. 

Superintending Engineer* to fueatih 
departmental head* with a lilt of 
— for their Budget estimate*, 680. 

When— and epeeial repair* of the 
previous financial year are to b* 
continued without mtermiMion in 
tbe new year, 692, 693. 






